_ Initial Valuation Work of Inter- 
state Commerce Commission 


Valuation of the Frisco lines in Louisiana 
by the central district of the Interstate Com- 
merce Commission will be undertaken imme- 
diately, two parties of seven engineers each 
having left Chicago on Jan. 20 for Baton 
Rouge, where local headquarters will be estab- 
lished. 


Flood Legislation in Ohio 


A bill has been introduced in the Ohio Leg- 
islature aimed to provide the necessary ma- 
chinery for effective flood prevention in the 

' State. The formation of flood districts by 
which all the communities in a certain valley 
may combine for joint construction of works 
of considerable _ magnitude is the principal 
feature of the bill. 


To Begin Construction of Third 
Street Bridge in Minneapolis 


Official sanction from Federal authorities 
for the construction of the $500,000 Third 
Street concrete bridge in Minneapolis was ob- 
tained on Jan. 15, and Mr. F. W. Cappelen, 
city engineer, states that work will proceed 
at once, as plans and specifications have been 
ready for some time. Dimensions of the bridge 
are: Total length, 2150 ft.; width, 80 ft. There 
_-__will be eleven arch spans, five of which will 

_ be 218 ft. long and two 132 ft. The construc- 
> tion will be carried on by force account. 

: Much controversy has preceded the decision 
: as to the type of bridge to be erected. From 

the engineering standpoint the discussion 
; hinged on the existing condition of the river 
_ ___— bed and the maintenance of the integrity of 
_ the magnesian limestone ledge underneath the 
_ St. Anthony Falls mill pond and the feasibil- 
ity of placing concrete piers thereon. To ob- 
tain a more stable foundation the alignment 
is now a curve upstream. Relative to the lo- 
¢al condition Mr. R. B. Fanning is quoted as 
follows: “The limestone has a thickness of 

about 12 ft. at the crest of the falls and 2 
ft. at the upper end, which is several hundred 
___ feet above the upper limit of the roll dam. It 

may be compared in form to a huge shingle, 
_ with its butt at the crest of the falls and its 

thin edge upstream. Beneath this limestone 
is a very soft and treacherous sandstone easily 
eroded by a moderate*jet of water. 
“During the period 1868-76 there were 
many breaks in the surface ledge and many 
large caverns were excavated by the flow of 
water beneath the limestone. Had this flow 
_ continued the site of the falls would now be 
- occupied by rapids and Minneapolis would be 
the name of a small town. 

“At the expense of over a million dollars a 
concrete dyke was built under the limestone 
ledge to stop the flow and the apron protec- 
_ tion of the falls was constructed. This dyke 

is 38 ft. high and most of it is but 4 ft. thick. 
This 4-ft. thickness of concrete is all that now 

intervenes between safety and the destruction 
of the falls. - 

_ “So long as there is no erosion of the soft 

Sandstone beneath the dyke the falls will un- 
-doubtedly remain, but should any considerable 
_ jet of water find its way. beneath the dyke the 
sandstone would be carried away like a mass 
_of sugar before a water jet.” 

___ As the thickness of the “shingle” is from 
8 _ 6 to 8 ft. deep on the line of the. proposed 
bridge, the work of construction is expected to 
_ develop engineering problems of more than 
ordinary interest. 
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New President of American Society 
of Civil Engineers 


In Mr. Hunter McDonald, chief engineer 
of the Nashville, Chattanooga & St. Louis 
Railway, newly elected president of the Ameri- 
can Society of Civil Engineers, the associ- 
ation has for the first time in fourteen years 
chosen for its head an active railroad man, 
and one whose engineering experience has 
been acquired wholly or practically so in the 
railroad field. In 1900 Mr. John F. Wallace, 
at that time assistant general manager of the 
Illinois Central, was elected to the office. Since 
then several of the engineers honored have 
seen railroad service or been connected with 
railroad investigations, but none have spent 
their lives in the ranks. Mr. McDonald, how- 
ever, has been continuously in the employ of 


Hunter McDonald 


the Nashville, Chattanooga & St. Louis since 
1879, when he was nineteen years old. 

Mr. McDonald was born June 12, 1860, at 
Winchester, Va. In his boyhood his parents 
moved to Lexington, Va., and again to Louis- 
ville, Ky. Graduation from the Rugby School 
in the latter city in 1878 was followed by a 
year at Washington and Lee University, after 
which he began work with a survey party of 
the Louisville & Nashville Railroad. In a 
few months he went to the Nashville, Chatta- 
nooga & St. Louis as assistant engineer under 
Col. R. C. Morris, chief engineer. In 1887 
and 1888 he built the Huntsville branch, and 
was then made division superintendent of the 
Huntsville division, at the same time having 
charge of surveys for extensions. In 1891 he 
was made resident engineer of the Western & 
Atlantic Railroad, a leased line. The follow- 
ing year Colonel Morris died and Mr. Mc- 
Donald succeeded to the position of chief en- 
gineer of the Nashville, Chattanooga & St. 
Louis. Among the improvements which he 
has directed may be mentioned the reconstruc- 
tion of the Tennessee River drawbridge and 
the recent extensive grade revision. 

Mr. McDonald has always found time to 
show his interest in engineering societies. In 
1889 he assisted in organizing the Engineer- 
ing Association of the South, and in 1895 was 
elected its president. He was the eleventh 
member of the American Railway Engineer- 


ing and Maintenance of Way Association, 
was a director from the start, and was 
chosen its president in 1904. He was elected 
a junior of the American Society of Civil En- 
gineers in 1883, and was admitted to full mem- 
bership in 1888, at the age of twenty-seven. 
In 1903 he was chosen director for the sixth 


district. 


Strike on the Delaware & Hudson 
Short-Lived 


A general strike on the Delaware & Hud- 
son railroad, lasting only one day but effect- 
ing a complete tie-up of the system, occurred 
Jan. 19. The cause of the strike was the re- 
fusal of the company to reinstate an engineer 
and a conductor a car of whose freight train 
had left the track and dragged along the ties 
for 3 miles. The company claims that the 
men had previous bad records. The strike 
was ordered at 5.45 a. m., but all trains on 
the road at that time were run through to 
their destination. By noon this had been ac- 
complished and 5,000 employees, including 
conductors, trainmen, enginemen, firemen and 
operators, were out. 

Mr. G. W. W. Hanger, of the Federal Board 
of Mediation and Conciliation, hastened to Al- 
bany, the headquarters of the road. He at- 
tempted to arrange to have the matter ar- 
bitrated, the railroad agreeing to this proposi- 
tion. The employees refused, however, and 
the company therefore yielded to Mr. Hanger’s 
plea that the discharged men be reinstated. 
The men returned to duty at once and before 
midnight the road was again in operation. 

Short as the strike was, it was felt by nu- 
merous communities dependent upon the rail- 
road. Mails were held up, travelers were 
marooned, and it is stated that in Glens Falls, 
N. Y., the price of beef went up 2 cents per 
pound. 


Subway Situation in Chicago 


Two petitions for subways are being cir- 
culated in Chicago for the purpose of placing 
the propositions on the ballot in the spring 
elections. The independent $150,000,000 com- 
prehensive subway is backed by the adminis- 
tration and is to be built by private capital 
upon such terms as will insure municipal 
ownership in thirty years. 

The second petition embodies plans pre- 
sented by the Board of Supervising Engineers, 
Chicago Traction, to construct an initial sys- 
tem of downtown subways municipally owned 
and to use the traction fund for the construc- 
tion as far as it will go. 

On Jan. 16 Mr. J. Norton Griffiths, a Lon- 
don capitalist, and Mr. Walston H. Brown, 
contractor, made a verbal explanation of a 
proposition to the city council committee on 
local transportation and later a statement was 
submitted to Mayor Harrison substantially as 
follows: It is proposed to organize a $25,000,- 
000 company with power to issue $150,000,000 
in 5 per cent bonds to build comprehensive 
subways—the first unit of which shall be 30 
miles long, estimated to cost $50,000,000 in 
bonds. The earnings of the operating com- 
pany are to be disposed of: First, for the 
operating expense and maintenance of the 
property in first class order; second, interest 
and sinking fund on first mortgage bonds is- 
sued; third, a3 per cent dividend on the cost 
of the subway to the operating company when 
earned. The surplus remaining from the 
above three items shall be divided, 55 per cent 
to go to the city of Chicago and 45 per cent to 
the operating company. 

At the expiration of the life of the bonds 
the city is to own the property. 
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Other points enumerated are that no addi- 
tional taxes are to be levied, that the city is 
not to pay either principal, interest or capital 
stock and that work can be started within 
sixty days after the ordinance is passed. : No 
mention is made of the city’s guaranteeing the 
bonds, a feature brought up some time ago. 
An ordinance embodying these points is to be 
submitted within thirty days. 


Progress at Panama 


The total amount of excavation for Decem- 
ber was 1,581,726 cu. yd., place measurement, 


against 1,347,755 cu. yd. in November. There. 


were twenty-six working days in December, 
against twenty-three in November, and the 
rainfall in December was 3.57 in. against 13.18 
in. in the previous month. The average daily 
output in December was 60,835 cu. yd., against 
58,598 in November. The amount of concrete 
laid in December was 3144 cu. yd., against 
2917 in November, and 31,120 cu. yd. of fill 
were placed in dams in December, against 
52,382 in the previous month. 


New York Section of American 
Waterworks Association 


For the first time in the history of the 
American Waterworks Association a local sec- 
tion has been formed. About 90 members and 
associate members met at the Hotel Manhat- 
tan in New York City on Jan. 20, at the sug- 
gestion of Mr. Allen Hazen, and organized a 
New York section, comprising the territory in 
the States of New York and New Jersey. 
Mr. Hazen acted as chairman of the meet- 
ing and explained its purpose. Addresses 
also were made by Mr. Robert J. Thomas, 
president of the association; Mr. J. M. Diven, 
secretary, and Mr. Charles S. Rust, of Vic- 
toria, B. C. 

Mr. Morris R. Sherrerd, of Newark, N. J., 
outlined the proposed constitution for the 
new section, which was ratified by the mem- 
bers present. After the organization of the 
New York section had been effected by a unani- 
mous vote a committee was named to nomi- 
nate officers for the ensuing year. The affairs 
of the new section are to be administered by 
a committee of five active members, one of 
whom shall act as chairman and another as sec- 
retary. The members chosen for this govern- 
ing board were Messrs. Allen Hazen, Morris 
R. Sherrerd, J. Waldo Smith, H. deF. Bald- 
win, and Robert E. Milligan. After the busi- 
ness session had been concluded Mr. George 
W. Fuller, consulting engineer, of New York 
City, delivered an address on the Croton water 
supply and the history of the project for fil- 
tering New York’s water, which was defeated 
after designs had been completed and bids for 
construction received. 


Annual Meeting of the Michigan 
Engineering Society 


The thirty-fifth annual meeting of the 
Michigan Engineering Society was held in 
East Lansing on Jan. 13, 14 and 15. Sixty- 
five members and about as many more stu- 
dents of the Michigan Agricultural College at- 
tended the meetings. Thirteen papers and two 
addresses were given and the meeting was con- 
sidered a live one, showing some effect of the 
new blood which was injected into the associa- 
tion during the past year. 

The officers for 1914 are: J. J. Cox, pres- 
ident; D. E. Teed, vice-president; secretary 
and treasurer to serve the term of the late 
Alba L. Holmes, S. J. Hoexter, of Ann Arbor; 
directors, E. D. Rich, Dorr Skeels and G. W. 
Bissell. Next year’s meeting will be held in 
Ann Arbor. 

Mr. W. J. Sherman sent a paper read by 
Prof. H. E. Riggs on “Flood Protection in 
Ohio.” Mr. H. N. Savage gave an illustrated 
address on “The Irrigation Operations of the 
U. S. Reclamation Service.” 
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Three papers on board of health matters 
were read by Prof. W. C. Hoad, H. F. 
Vaughan and E. D. Rich. Two papers re- 
lating to sewers were presented, one by W. W. 
Brigden on “Excavation in Quicksand” and 
one by H. C. Sherman on “The Sewage Dis- 
posal Plant at Sturgis.” 

Paving and highway work. were covered in 
papers by H. B. Pullar on “Testing Paving 
Materials,” by A. Lenderink on “Some Prob- 
lems in City Paving,” by L. D. Townsend on 
“Reconnaissance for Trunk Line Highways,” 
and by H. L. Brightman on “Surveys and 
Plans for Trunk Line Highways.” 

Two surveying papers were given by R. C. 
Allen and A. N. Bateman. E. F. Smith spoke 
cu “Concrete Aggregates” and Hon. L. T. He- 
mans gave an address on “The Valuation of 
Public Utilities.” 


Meeting of Drainage and Levee 
Association of Illinois 


The Association of Drainage and Levee Dis- 
tricts of Illinois will hold its fourth annual 
meeting at the Leland Hotel, Springfield, Jan. 
30. Papers on the progress of electric pump- 
ing along the Illinois and Mississippi Rivers, 
by J. Paul Clayton; the management of farm 
lands in drainage and levee districts, by Ed- 
ward Boyle; proposed national legislation, by 
Edmund T. Perkins; and new legislation need- 
ed, by Judge Thomas Worthington, will be 
features of the program. 


Short Course in Forestry at the 
University of Montana 


The fifth annual short forestry course at 
the University of Montana will be held from 
Feb. 3 to March 28. This instruction was de- 
signed for the ranger and those intending to 
enter the Federal forestry service. Men over 
nineteen years of age are admitted to the 
course. No tuition is charged, but a matricu- 
lation fee of $2 is exacted, as well as a lab- 
oratory fee of $3. The studies include forest 
botany, forest pathology, surveying and draft- 
ing, forest management, lumbering, mensura- 
tion, trigonometry, physics and shop work. 
Special lectures will be given by Government 
foresters. Mr. James H. Bonner, county sur- 
veyor, is in charge of the civil engineering 
department. 


Eight Short Engineering Courses 
at Iowa State College 


In addition to the two-week course in high- 
way engineering which was conducted from 
Dec. 29, 1913, to Jan. 9, 1914, at Iowa State 
College, the following similar courses were 
offered : 

Roadmaking, cement and concrete, power 
plants, steam engines, gas engines, applied 
electricity and drainage. Eighty-seven men 
registered for the instruction in highway en- 
gineering. 

What is claimed to be the first short trade 
course conducted at a technical school in this 
country was that undertaken at the same time 
in painting and decorating. 


American Institute of Consulting 
Engineers 


The annual meeting of the American Insti- 
tute of Consulting Engineers was held at the 
Engineers’ Club, New York, on Jan. 20. The 
incorporation of the institute was announced 
and the following directors (on canvass of let- 
ter ballot) declared elected: To serve one year, 
Alfred Noble, E. C. Shankland, Frank J. 
Sprague; to serve two years, Henry Holgate, 
Daniel E. Moran, Charles Sooysmith; to serve 
three years, E. L. Corthell, Henry W. Hodge 
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and J. P. Snow. 
creased to 70. 

In the annual address the president, Mr. 
Alfred. Noble, emphasized that the organiza- 
tion while small is having a:national influence, 
not only because of the eminence of its mem- 
bers but also because of the attention given 
by the technical and daily press to the insti- 
tute’s activities in New York and its recent 
address to the President regarding the ap- 
pointment of an engineer to the Interstate 
Commerce Commission. He urged, however, 
expansion in membership so as to secure wider 
geographical distribution. 

The president reported that good progress 
was being made on the bill for the registration 
of engineers which is being drawn up by a 
joint committee representing six of the na- 
tional engineering societies. 

Among the many committee reports was one 
recommending conference with the General 
Contractors’ Association regarding the number 
of plans to be furnished contractors and the 
basis on which they should be furnished. This 
was favorably received. 


The membership has in- 


Annual Meeting of Illinois Society 
of Engineers and Surveyors 


At the annual meeting of the Illinois So- 
ciety of Engineers and Surveyors in Peoria 
on Jan. 28, 29 and 30, the morning of Jan. 29 
will be devoted to the subject of roads and 
pavements and the following morning to sub- 
jects on surveying: Among those who have 
promised papers are: John W. Alvord, A. N. 
Johnson, Lyman E. Cooley, C. M. Powell, S. A. 
Greeley, Langdon Pearse, H. R. Abbott, C. 
Older, J. F. Parr, S. S. Greeley, Paul Hansen, 
‘wW. A. Shaw and E. S. Wallace. 


Annual Meeting of Engineering 
Contractors ~ 


The annual meeting. of the American So- 
ciety of Engineering Contractors was held in 
New York City Jan. 16. The committee on 
harbor improvements recommended that stone 
in rubble-mound breakwaters shouid be paid 
for by the short ton rather than by the cubic 
yard, but that concrete in breakwaters should 
be paid for by the cubic yard. The committee 
on scientific management pointed out the ig- 
norance of the average contractor of the laws 
of scientific management, and the equal igno- 
rance of the average efficiency expert on many 
practical laws of business. 

Discussion occurred over the forming of a 
committee of arbitration. Suggestion was 
made that a list of arbitrators be prepared to 
adjudicate promptly and fairly disputes on 
engineering and construction matters. 

Mr. Edward Wegmann, consulting engineer 
of the Department of Water Supply, Gas and 
Electricity, New York City, was elected presi- 
dent of the society. Mr. J. R. Wemlinger, of 
the Wemlinger Steel Piling Company, 11 
Broadway, New York City, was re-elected 
secretary. 


New Construction Activities - 


The general business situation has changed 
comparatively little since last week. Despite 
the prominence given in the press to the pes- 
simistic utterances in the House of Repre- 
sentatives there seems no lessening in the hope- 
ful tone expressed in business circles. Later 
reports on the steel situation thoroughly dis- 
credit the figures as to idle plants presented 
by Representative Humphrey. 

In the week’s news proposed municipal proj- 
ects loom largest. Most of them are still in 
the preliminary stage and may not material- 
ize, but their serious consideration indicates, 
at least, the likelihood of a good year in pub- 
lie work. Drainage work, too, in the Middle 
West is displaying much activity. 
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General Municipal Work 


In Philadelphia the council has taken the 
first step in the legislation necessary for 
building up a “Greater Philadelphia” accord- 
ing to the recommendations of! Mayor ‘Blank- 
enburg. The total expenditure involved in the 
various plants will approximate $18,600,000. 
Included are grade crossing elimination, the 
construction of a municipal art gallery, and 
sewer and park work. 


Proposals in Buffalo are quite as diversified . 


as those of Philadelphia, but are on a smaller 
scale. If all of the recommendations are 
adopted the expenditure on street, water 
front and other improvements will run up to 
about the $2,000,000 mark. 

Cleveland is preparing to start work upon 
a water filtration plant, for which a $2,500,000 
bond issue has been authorized. 


Water and Sewer Work 


Toronto is calling for bids on a rapid filter 
plant. The engineering situation here is of 
much interest, aside from the construction 
news, since the present filter plant at Toronto 
is of the slow-sand type. The change to rapid 
filters has been made solely upon the initia- 
tive of the city’s officials, and without calling 
into consultation any well-recognized filtra- 
tion experts. Another Canadian project of in- 
terest is the proposed additional water sys- 
tem for Calgary. Estimates have been made 
for a long pipe line over four different routes. 
The lengths vary from 32 to 39 miles and the 
cost from $1,700,000 to $2,100,000. An alter- 
native scheme for pumping from the Bow 
River would cost $1,100,000. 

The lowest bid received by the city of Chi- 
cago for 5250 tons of 16-in. and smaller cast- 
iron pipe was $22.70 per ton. Baltimore is 
asking tenders for furnishing gate valves for 
distribution mains on the new water system. 
The sizes run from 24 to 72 in. 

Invitations to bidders on sewer work in the 
eastern section of the country include 60,000 
linear feet in Long Island City, 4% miles at 
Bogota, N. J., and another section of the Pas- 
saic Valley sewer. This latter section is in 
tunnel beneath a portion of New York Bay 
and Jersey City. At Rochester, N. Y., plans 
have been completed for the proposed sewage 
disposal plant, and are now in the hands of 
the State Health Department. 


Highways and Paving 


State and county highway work loom large 
in the week’s returns. The county commis- 
sioners at St. Augustine, Fla., have adver- 
tised 65 miles of asphalt macadam, concrete 
or brick. Governor Goldsborough, of Mary- 
land, has asked for prompt action in the ap- 
propriation of $6,000,000 for the extension of 
roads in that State. Forty-five miles of 
gravel roads are to be built in Belerami and 
Koochiching Counties, Minnesota. Bids for 
the work will be received until Feb. 17. From 


. Michigan it is reported that county road sys- 


r 


tems will be submitted for vote at the spring 
elections in eight counties. The allotments of 
highway funds to the various counties of the 
State of Washington have been made. They 
range in amounts from $8,000 to $155,000. 
The Maine highway commission has under 
contemplation the construction of a _ road 
from Augusta to connect with a Canadian 
highway which the Quebec government will 
construct down to the Maine line. 

Sheboygan, Wis., expects to lay 75,000 sq. 
yd. of concrete paving during the coming sea- 
son. Bids will be called for at intervals dur- 
ing the year. Louisville, Ky., is expected to 
spend about $250,000 on street improvements 
between now and Aug. 31 of this year. 


Railroads 


_ It is reported that the Southern Pacific will 
spend about $1,500,000 on its lines in Arizona. 
The city council of Cleveland has passed an 
ordinance providing for the issue of $100,000 
in bonds for abolishing grade crossings. In 
the East the items of most importance are 
the invitations for bids on two other sections 
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of the new transit lines. One section is a 
three-track elevated line and the other a por- 
tion of the Seventh Avenue-Lexington Ave- 
nue subway. ; : 
Miscellaneous 


In ditch work the-invitation of the State 
of Minnesota for 17 miles of work on the Ro- 
seau river, requiring the excavation of about 
5,400,000 cu. yd. of material, and that of the 
Straight Creek Drainage District, at Whiting, 
Kan., for stream cutoffs requiring the ex- 
cavation of 130,000 cu. yd. of material and 
certain levees, are the most interesting. Con- 
tracts let include a 1,000,000 cu. yd. contract 
at Newport, Ark., on which the price was 7.85 
cents per yard and a 730,000 cu. yd. contract 
at Clarksdale, Miss., for which the price was 
12.45 cents. . 

Bids for constructing the filled-in portion of 
the new pier at the foot of Forty-sixth Street, 
in the Hudson River, New York, have been 
received. The lowest bid is $488,000. 

Invitations have been issued for bids on 
another section of the New York Barge Canal. 
The engineer’s estimate of the cost is 
$1,300,000. 

Contract for lowering the Broadway tunnel, 
Los Angeles, has been let for $184,000. 


News of Engineering Societies 


The Swedish Engineering Society of Chicago 
will hold its sixth annual banquet today. 


The Detroit Engineering Society held its 
regular monthly meeting Jan. 23. Mr. Charles 
C. Zabriskie, of the Canadian Bridge Company, 
spoke on “The Erection of Different Types of 
Steel Bridges.” 


The Mechanical Section of the Canadian So- 
ciety of Civil Engineers held a meeting Jan. 
15, when Mr. H. B. Taylor read a paper on 
“Present Practice in the Design and Construc- 
tion of Hydraulic Turbines.” 


The Iowa Engineering Society has sent out 
a preliminary notice of the annual meeting at 
Council Bluffs, on Feb. 18, 19 and 20. Mr. 
S. M. Woodward, secretary, proposes to print 
the papers in advance, but papers must be 
sent to him immediately. 

The Albany Society of Civil Engineers will 
hold its annual meeting at Keeler’s Hotel Jan. 
27, and officers for the coming year will be 
elected. Following the usual custom a ban- 
quet will be served at $1.50 per plate for 
members and $2 for guests. 


The Municipal Engineers of the City of 
New York will hold their annual meeting Jan. 
28. Following the disposition of business, Mr. 
John W. Lieb, vice-president of the New York 
Edison Company, will deliver his lecture, 
“Leonardo da Vinci, Engineer,” after which 
dancing will be in order. 


The Idaho Society of Engineers will hold 
its annual convention in Boise, on Feb. 5, 6 and 
7, overlapping the conference of the U. S. Rec- 
lamation Service to be held Feb. 3, 4 and 5. 
Papers have been promised the engineering so- 
ciety on the construction of a 5-mile Canadian- 
Pacific tunnel, on bridge erection, on roads and 
oh mining methods. An excursion to the Ar- 
rowrock dam is planned on Feb. 7. For re- 
duced round-trip rate provisions, good Feb. 1 
to 10, consult Mr. I. F. Schaffner, secretary, 
Boise. 

The Western Society of Engineers was ad- 
dressed Jan. 19 by Mr. John W. Alvord on 
“The Engineering Lessons from the Ohio 
Floods.” Election of officers for the municipal, 
sanitary and hydraulic section resulted as fol- 
lows: W. D. Gerber, chairman; G. C. D. 
Lenth, vice-chairman; Langdon Pearse, D. A. 
Graham and W. W. DeBerard, executive com- 
mittee. At a joint meeting with the local 
branch of the American Institute of Electrical 
Engineers on Jan. 26, Mr. Bion J. Arnold will 
give an address on “City Transportation, 
Subway and Railroad Terminals.” 

The Vancouver Branch of the Canadian So- 
ciety of Civil Engineers has arranged for the 
following program of papers to be presented 


at regular meetings: Jan. 6, “Panama Canal,” 
by E. A. Cleveland, B.C.L.S.; Jan. 20, “Sewer 
Construction, Methods and Costs,” by A. G. 
Dalzell, Assoc. M. Can. Soc. C. E.; Feb. 3, 
“Canadian Northern Pacific Railway Construc- 
tion”; Feb. 17, “Discussion of Second Narrows 
Dam and the Pitt River Canal’; Mar. 3, 
“Dredging Plant,” by H. A. Bayfield, Assoc. 
M. Can. Soc. C. E.; Mar. 17, “Town Planning,” 
by J. W. B. Blackman, M. Can. Soc. C. E.; 
Mar. 31, “Dock Construction,’ by C. G. Du 
Cane, Assoc. M. Can. Soc. C. E.; May 15, elec- 
tion of officers. 


Personal Notes 


Mr. J. W. Barnett has been re-elected city 
engineer of Athens, Ga. 

Mr. J. L. Zachry has been reappointed city 
engineer of Brunswick, Ga. 

Mr. H. H. Sherer, superintendent of the 
street department of Evanston, Ill., has been 
made business manager of Glencoe, Ill. 

Col. William C. Gorgas, chief sanitary offi- 
cer of the Canal Zone, Panama, has been nom- 


’ inated by President Wilson as surgeon-general 


of the army. 

Mr. Richard C. Harrison, formerly second 
deputy commission of docks and ferries, New 
York City, has been appointed first deputy 
commissioner. 

Mr. W. W. Moorehouse, assistant county en- 
gineer of Marshall County, Iowa, of which 
Marshalltown is the county seat, has been 
made county engineer. He succeeds Mr. Wes- 
ley J. Ash. 


Mr. Otto L. Hill has been elected superin- 
tendent of streets and public improvements 
at Port Huron, Mich., with charge of all mat- 
ters pertaining to the public works and water 
departments. 

Mr: Arthur C. Toner, formerly with the Bal- 
timore Sewerage Commission, has been ap- 
pointed engineer of the Association of Port- 
land Cement Manufacturers, with headquarters 
at Philadelphia. 

Mr. William R. Copeland, chief chemist and 
bacteriologist of the Metropolitan Sewerage 
Commission, of New York City, has been ap- 
pointed chief chemist of the Milwaukee Sewer- 
age Commission. 


Col. George W. Goethals, Corps of Engi- 
neers, U. S. A., is understood to have been 
recommended by the Secretary of War for gov- 
ernor of the Canal Zone, Panama, when the 
permanent government is established. 

Mr. Gaylord C. Cummin, formerly city en- 
gineer of Dayton, Ohio, who was succeeded last 
April by Mr. Charles H. Kline, has been reap- 
pointed to the office. Mr. Kline will resume 
charge of the water department. 

Mr. L. Earle Thornton has been appointed 
city engineer of Pensacola, Fla., succeeding 
Mr. George Rommell, Jr. When Mr. Rommell’s 
resignation was announced in these columns it 
was erroneously stated that the office had been 
abolished. 

Mr. Frank A. McInnes, division engineer of 
the sewer and water division, Public Works De- 
partment, Boston, was elected president of the 
New England Waterworks Association on Jan. 
15. Mr. McInnes’ service with the city dates 
from 1887. 

Mr. W. A. Draper, assistant engineer of 
bridges for the District of Columbia, is to be 
designated resident engineer to supervise the 
construction of the Q Street reinforced-concrete 
bridge to span Rock Creek, the building of 
which is to be started at once. 

Mr. T. Rowlands has been appointed hydro- 
eraphic engineer for the Nicola District of 
British Columbia. He will take up headquar- 
ters at Nicola immediately and proceed | to 
complete surveys of the district with a view 
to the development of an irrigation project. 


Mr. John F. Hammond has completed his 
service with the city of Oswego, N. Y., as resi- 
dent consulting engineer on sewer construc- 
tion and disposal works in that city, and will 
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resume his practice as consulting engineer at 
123 Oak Street, Richmond Hill, Queens County, 
INGEYS 


Mr. Frank S. Krug, secretary and assistant 
treasurer of the Kirchner Construction Com- 
pany, of Cincinnati, has been appointed city 
engineer of that city, succeeding Mr. Henry 
M. Waite. Mr. Krug was formerly county en- 
gineer, and was subsequently assistant county 
auditor. 

Mr. Charles H. Eglee, for nine years gen- 
eral manager of the Ambursen Hydraulic Con- 
struction Company, of Boston, has associated 
himself with the Aberthaw Construction Com- 
pany, of the same city. The latter company, 
which has built thirteen dams, has added a dam 
department, of which Mr. Eglee will have 
charge. 

Mr. J. A. Griffin, assistant engineer of the 
Southern Railway at Norcross, Ga., has been 
appointed engineer maintenance of way of the 
Georgia & Florida Railway, with office at 
Augusta, Ga. Mr. Griffin had been with the 
Southern Railway since 1903, with the ex- 
ception of two months with the Tidewater 
Railroad. 

Mr. George F. Maddock has been appointed 
manager of the department of examinations 
and reports of H. M. Byllesby & Company, en- 
gineers, of Chicago. Mr. Maddock’s experience 
includes an assistant professorship of engi- 
neering at a university, the engineering de- 
sign of utility plants and the management of 
utility properties. 

Mr. George H. Bremner, until recently dis- 
trict engineer of the Chicago, Burlington & 
Quincy Railroad, has been chosen as assistant 
district engineer of central district valuation 
department of the Interstate Commerce Com- 
mission, with headquarters in Chicago. Mr. 
Bremner is a graduate of the University of 
Iowa and has been connected with the Burling- 
ton for many years, serving as engineer of 
maintenance of way from 1904 to 1908. 

Mr. Andrew E. Kalbach has been appointed 
deputy commissioner of street cleaning - for 
the Borough of Bronx, New York City. Mr. 
Kalbach, who was graduated from Annapolis 
in 1896, resigned from the navy in 1903 to be- 
come assistant engineer with the Rapid Tran- 
sit Construction Company, and subsequently, 
for several years, he was chief engineer and 
general manager of the New York City Inter- 
borough Railroad. Since this became a part 
of the Third Avenue system Mr. Kalbach has 
been practising as a consulting engineer. 

Mr. H. Bortin, engineer in charge of valua- 
tion of the Union Pacific Railroad, and a mem- 
ber of its valuation committee, has resigned, 
and has been appointed assistant to Mr. 
Thomas W. Hulme, general secretary of the 
Presidents’ Conference Committee on the valu- 
ation of the railroads. His headquarters are 
at Philadelphia. Mr. Bortin, a graduate of the 
University of Pennsylvania, class of 1907, had 
been in the Union Pacific valuation work for 
four years, previous to which he spent two 
and a half years with the Isthmian Canal Com- 
mission in Panama. 


Mr. Thomas E. Dwyer of Wakefield, Mass., 
has been appointed a member of the Metro- 
politan Water and Sewerage Board of Boston, 
vice Henry H. Sprague, resigned. Mr. Dwyer 
is widely known throughout the engineering 
and waterworks field as a manufacturer of 
lead-lined iron pipe and for the past twenty 
years has attended every convention of the 
American and New England waterworks as- 
sociations. In announcing the appointment, 
Governor Walsh expressed the desirability of 
having on the board a business man with some 
knowledge of waterworks problems as well as 
a lawyer and a physician. 

Mr. Robert H. Lee, formerly assistant bridge 
engineer of Cuyahoga County, Ohio, has 
opened an office in the Williamson Building, 
Cleveland, for consulting practice. Mr. Lee 
is a graduate of Case School of Applied 
Science, class of 1905. For one year he was 
professor of highway engineer at Rhode Is- 
land State College. He then spent two years 


with the Osborn Engineering Company, of 
Cleveland, as assistant engineer. From 1908 
to September, 1913, with the exception of a 
period in 1910 with the bridge department of 
the Lake Shore & Michigan Southern Railway, 
he was assistant bridge engineer of Cuyahoga 
County, Ohio, in which Cleveland is situated. 


Mr. Henry C. Allen, formerly for many 
years city engineer of Syracuse, N. Y., has 
opened an office in that city for consulting 
practice, and will also be retained by the city 
as chief and consulting engineer of the Grade 
Crossing Commission. Mr. Allen has been 
identified with engineering work in central 
New York since 1882, and his connection with 
the city engineer’s office dates from 1886. His 
first appointment as city engineer was in 1890. 
After retaining the office for six years he en- 
tered the Department of State Engineer and 
Surveyor of New York State as assistant en- 
gineer on Barge Canal work, being made in 
1904 special deputy State engineer in charge 
of this work. Subsequently he returned to 
his former position as city engineer of Syra- 
cuse. 

Mr. Francis E. Pratt, chief engineer for 
Arbuckle Brothers and the Jay Street Ter- 
minal in Brooklyn for the last nine years, has 
opened an office at 150 Nassau Street, New 
York City, for consulting practice, specializ- 
ing in docks, railways and buildings for in- 
dustrial plants. Mr. Pratt, a native of Penn- 
sylvania, studied at Lehigh and Cornell Uni- 
versities. He left the latter university in 1892 
to enter the employ of the Scranton (Pa.) Gas 
& Water Company, with which, with the ex- 
ception of short periods in 1893 and 1894, he 
remained until 1899, attaining the position of 
first assistant to the chief engineer. From 
1899 to 1903 he was chief engineer of the 
Tintern Manor Water Company, of Long 
Branch, N. J. In 1894 he became chief engi- 
neer of the Jay Street terminal. 


Mr. Edward de V. Tompkins, consulting and 
construction engineer, has been appointed sec- 
ond deputy commissioner of docks and ferries, 
New York City. Mr. Tompkins was born in 
New York City in 1872 and was graduated 
from the Columbia School of Mines in 1896. 
After a year with the Union Bridge Company, 
of Athens, Pa., he entered the employ of the 
city of New York as bridge engineer in the 
Department of Street Improvements. From 
1898 to 1902 he was assistant engineer in the 
department of bridges. He was then for short 
periods chief draftsman, Bureau of Yards and 
Docks, U. S. N., at League Island, Pa.; chief 
bridge designer, New York Central & Hudson 
River Railroad; resident engineer for the 
Trussed Concrete Steel Company, and manager 
of the Philadelphia office of the Columbia Fire 
Proofing Company. His private practice dates 
from 1905. 


Mr. Harold C. Stevens, principal assistant 
engineer to Johnson & Fuller, consulting en- 
gineers and sanitary experts, of New York 
City, has been admitted to the firm. Mr. 
Stevens was born in Massachusetts and was 
graduated from Massachusetts Institute of 
Technology in 1896. After a year as assistant 
at the institute he spent four years as rodman 
and leveler with the Boston Metropolitan 
Water Board. He then spent six years as as- 
sistant engineer of the Bureau of Filtration 
at Philadelphia. A year with the Long Island 
Motor Parkway, Inc., was followed by six 
months with Hering & Fuller, consulting en- 
gineers, as assistant in charge of the opera- 
tion of the sterilization plant of the Jersey 
City Water Supply Company at Boonton, N. J. 
He then went to the Board of Water Supply of 
New York City as assistant enginer on de- 
sign, and here he remained for three years. 
His connection with Johnson & Fuller dates 
from early in 1912. 


Obituary Notes 


Calvin M. Woodward, former dean of en- 
gineering at Washington University and past 
president of the Engineer’s Club of St. Louis, 
died Jan. 13 in that city. 
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Nathan D. Pratt, associate justice of the 
Superior Court of Massachusetts, a civil en- 
gineer before his admission to the bar in 1875, 
died Jan. 14 at his home in Lowell, Mass. 


Scott Truxton, a graduate of Lafayette Col- : 


lege, a civil engineer in his younger days, and 
more recently connected with the New York 
Custom House, died Jan. 15 at Orange, N. J.. 


E. F. Ackerman, assistant engineer of the 
Lehigh Valley Railroad at New York City, 
died Dec. 26, 1913, at Baltimore. Mr. Acker- 
man had been in the employ of the Lehigh 
Valley since 1896, and had been assistant en- 
gineer since 1902. 


Civil-Service Examinations 


Chicago.—An examination will be held 
Jan. 30 to secure eligibles for the position of 
map draftsman, at a salary of $1,080 to 
$1,320 per annum. Applicants should address 
the Civil Service Commission, City Hall, 
Chicago. 

Philadelphia.—Examinations will be held 
Feb. 5 and 6 to secure eligibles for the posi- 
tions of draftsman in the Bureau of Surveys, 
at a salary of $1,200 to $1,500 per annum, and 
draftsman in the same bureau at a salary of 
$1,000 to $1,200 per annum. An examination 
will be held Feb. 13 to secure eligibles for the 
position of draftsman in the Bureau of Water, 
at a salary of $1,000 per annum. Examina- 
tions will be held Feb. 18 to secure eligibles 
for the positions of pitometer operator, 
Bureau of Water, at a salary of $3.50 per 
day; assistant engineer, Bureau of Water, at 
a salary of $1,300 per annum, and assistant 
engineer, Bureau of Surveys, at a salary of 
$2,000 per annum. An examination will be 
held Feb. 19 to secure eligibles for the posi- 


.tion of hydrographer, at a salary of $1,200 


per annum. Application may be made to Civil 
Service Commission, City Hall, Philadelphia. 


Examinations Previously Announced 


See Eng 

Date Record 

Feb. 4—Topog. Aid, U. S........... Jan. 3 

Feb. 5—Jun. Topographer, U. S...... Jan. 3 
Feb. 7—Road Engr., Jun. Engr., 

Highway Com., Illinois......Jan. 10 


Directory of National Technical and 
Trade Societies 


AMERICAN SOCIETY OF CIVIL ENGINEERS. 
tary, Charles Warren Hunt, 220 West 57th St., New 
York. Meets first and third Wednesday, except in 
July and August. Next meeting, Feb. 4. Paper: 
“Reinforced Concrete Reservoir and Coagulation 
Plant at St. Louis, Mo.,”’ by Edward Flad. 

AMERICAN CONCRETE INSTITUTE. Secretary, Edw. 
EK. Krauss, Harrison Bldg., Philadelphia. Tenth 
annual convention, Feb. 16-20, at Chicago. 

AMERICAN HIGHWAY ASSOCIATION. Secretary, J. 
BE. Pennybacker, Jr., Colorado Building, Washing- 
apa CC 

AMERICAN INSTITUTE OF CONSULTING ENGINEERS. 
Secret y, Eugene W. Stern, 101 Park Ave., New 

ork. 

AMERICAN PUBLIC HEALTH ASSOCIATION. Secre- 
tary, Selskar M. Gunn, 755 Boylston St., Boston. 

AMERICAN RAILWAY BRIDGE AND BUILDING ASSO- 
CIATION. Secretary, C. A. Lichty, 262 Jackson 
Boulevard, Chicago. Next meeting, October 20-22, 
at Los Angeles. 

AMERICAN RAILWAY ENGINEERING ASSOCIATION. 
Secretary, E. H. Fritch, 900 S. Michigan Ave., Chi- 
cago. Next meeting, March 17-20, at Chicago. 

AMERICAN ROAD BUILDERS’ ASSOCIATION. Secre- 
tary, E. L. Powers, 150 Nassau St., New York. 

AMERICAN SOCIETY OF ENGINEERING CONTRACTORS. 
Secretary, J. R. Wemlinger, 11 Broadway, New 
York. Meets second Thursday, in New York, ex- 
cept in July and August. 

AMERICAN SOCIETY FOR MUNICIPAL IMPROVEMENTS. 
Secretary, C. C, Brown, Indianapolis. 

AMERICAN SOCIETY roR TESTING MATHRIALS. Sec- 
retary, Prof. Edgar Marburg, University of Penn- 
sylvania, Philadelphia. 

AMERICAN WATER WoRKS ASSOCIATION. 
tary, J. M. Diven, 47 State St., Troy, N. Y, 

AMERICAN WooD PRESERVERS’ ASSOCIATION. _Sec- 
retary, F. J. Angier, Mount Royal Station, Balti- 
more. 

ASSOCIATION OF AMERICAN PORTLAND CEMENT 
MANUFACTURERS. Secretary, Percy H. Wilson, Land 
Title Building, Philadelphia. 

CANADIAN Socirry or Civit PXNGINEERS. Secre- 
tary, Clement H. McLeod. Meets Thursdays, in 
Montreal, except during the months of May to 
September, inclusive. 

NATIONAL CONFERENCE OF CONCRETE ROAD BUILD- 
ING. Secretary, J. P. Beck, 72 West Adams St., 
Chicago. Next meeting, Feb. 12-14, at Chicago. 

NATIONAL Limp MANUFACTURERS’ ASSOCIATION. 
Secretary, Fred K. Irvine, Chicago. Annual meet- 
ing, Feb. 4-5, at New York. 
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Jack for Raising Concrete Forms 


Jacking up forms for continuous concrete 
walls is a comparatively recent improvement. 


_Several methods of combining the outer and 


inner forms and raising them simultaneously 
have been devised. In the Engineering Rec- 
ord of Jan. 10 such devices were shown both 
in connection with the article dealing with 
the construction of the Girard Point grain 


elevator and the reinforced-concrete stand- 


pipe with sliding base at Fulton, N. Y. The 
photographs herewith show a similar raising 
deyice patented by Mr. C. P. Bohland, of St. 
‘Paul, Minn., which has been used in the con- 
struction of the grain elevators at Ephrata 
and Wilbur in Big Bend County, Washington. 


Use of Form-Jacking Device 


The machine consists of a wheel, split col- 
lar, threaded sleeve, guide plate, two sets of 
dogs and an eccentric pawl and U-bolt. These 
parts are mounted on a wooden yoke, as 
A grad- 
uated rule, with the zero point at the top, is 
nailed to one of the vertical members of the 
yoke on the left in the photograph. Before 
starting to raise the forms the guide plate is 
brought to zero and by its set of dogs is 
clamped to the screw spindle. The lower end 
of this spindle rests on a 1%-in. gaspipe. 
When the wheel is turned it actuates the 
threaded sleeve which is held by the split col- 
lar, facing the screw down, so that the forms 
are raised. When the upper end of the 


threaded part of the spindle is reached all 


that is necessary is to reverse the wheel, thus 
lifting the spindle from its seat on the gas- 
pipe. 

With the insertion of a new section of pipe 
the process is repeated. If it is desired not 
to raise the forms when the concrete is still 
plastic but to leave them until the concrete 
has set, it is necessary to loosen the grip of 
the forms on the concrete before raising them. 
This is accomplished by releasing the U-bolt 
at the base of the yoke by the eccentric pawl. 
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Securing Footing on Wood-Block 
Paving on Grades 


At the American Road Builders’ Convention 
in Philadelphia recently the Philip Carey 
Company, of Cincinnati, showed a model to 
illustrate the method of ‘using Elastite ex- 
pansion joint material in order to secure a 
better foothold on creosoted wood-block pay- 
ing on grades. A strip of the Elastite mate- 
rial was laid transversely between the 
courses in widths of % and 4% in. Special 
strips, carried in stock as “Carey Elastite 
foothold and expansion material,’ were used 
and ran the full depth of the blocks. In prac- 
tice the strips are cut into lengths of 5 ft. 
in order to provide for the crown and facili- 
tate placing. The joint not only provides 
footing for horses but, because of its com- 
pressibility, prevents buckling of the surface. 
Since the blocks are driven tight the fibered 
material filling the space has a tendency to 
support the edges of the block and to pre- 
vent them from breaking down. 


Light-Draft Two-Wheeled Steel 
Trailer 


A simply built, light-draft, two-wheeled 
hauling car, intended to be coupled with others 
of its type to form a road train, has been de- 
signed and put on the market recently by the 
Eagle Wagon Works of Auburn, N. Y. The 
body is steel, as are the axles and wheels, 
which are 5 ft. in diameter, with 8-in. tires. 
The car, which is of the bottom-dump type, 
holds 2 cu. yd. in its simplest form; it may 
easily be built up, however, to carry 3 and 4 


yd. The wheels are provided with roller bear-, 


ings and are mounted on straight axles. 

Two of the cars form a unit. It is stated 
that the coupling has proved its ability to 
keep them in alignment at all times and to 
prevent them from tipping. This claim of 
flexibility is borne out by the accompanying 
view showing an 8-car train—4 of 3 and 4 
of 3% cu. yd. capacity—rounding a curve on 
a Central New York road job. 


Business Notes 


The De Laval Steam Turbine Company has 
appointed as Chicago manager, with offices in 
the People’s Gas Building, Mr. S. Wolff, for- 
merly manager of the Cleveland office of the 
Allis-Chalmers Manufacturing Company. 


The New York Central Iron Works Com- 
pany, of Hagerstown, Md., was recently in- 
corporated at Annapolis for $225,000. The 
main business of the company is the manu- 
facture of the “Dunning” heating boiler, which 
was first made in 1853 at Geneva, N. Y. The 
officers elected are: President, M. P. Moller, 
owner of the Moller Organ Works and presi- 
dent of the Crawford Automobile Company; 
vice-president, L. D. Perry, comptroller of the 
Central Iron & Steel Company, Harrisburg, 
Pa.; secretary, C. D. Wagaman, director of the 
Hagerstown Bank; treasurer, C. E. Whipple, 
general manager of the New York Central 
Iron Works Company. 


Train of Hight Two-Wheeled Steel Trailers in Use in Road Construction 


Trade Publications 


The following companies have issued new 
trade publications: 


Fred M. Prescott Steam Pump Company, 
Milwaukee.—Bulletin 106, describing duty 
tests of 9% x 24-in. Prescott duplex, Missabe- 
pattern, waterworks power-pump at Dubuque, 
Ia. This pump showed an overall efficiency of 
83% per cent, or a pump efficiency of 92.7 per 
cent. 

The Trus-Con Laboratories, Detroit—110 
pages, “Hand Book,” dealing with water proof- 
ings, damp proofings, concrete coatings and 
technical paints for structural work. Numer- 
ous photographs showing the various applica- 


Detail of Jacking Device 


tions of these products. Specifications and 


tables. 

Humphrey Gas Pump Company, Syracuse, 
N. Y.—19 pages, “Type W Pumps,” dealing 
with an internal-combustion, four-stroke cycle 
pump for 15 to 35-ft. heads. This pump was 
described in the “Current News” of the En- 
gineering Record of Dec. 27, 1913, page 50. 
The bulletin shows photographs of the Ching- 
ford pumps in England and gives drawings 
with details and operation performance dia- 
grams. 


Ruggles-Coles Engineering Company, New 
York and Chicago.—48 pages; rotary dryers 
for coal, cement materials, plaster, sand, ores, 
chemicals and fertilizer, organic and miscel- 
laneous materials. The company also manu- 
factures a portable asphalt plant for road- 
construction purposes. The machines are both 
stationary or portable. The catalog includes 
detail descriptions of parts of the dryers, 
drawings, photographs and a list of sizes. 


The Aberthaw Construction Company, of 
Boston, is distributing copies of a 40-page 
booklet, “The Problems of the Contractor,” 
which was prepared by the president of the 
company, Mr. L. C. Wason, for the Boston 
Society of Civil Engineers. Mr. Wason sim- 
ply set down the practice and experience of the 
firm he represents in developing a construction 
organization, giving attention to the human 
factor, the business side of regarding the form 
of the contract, and the minor or greater prob- 
lems of construction and systematization. A 
comprehensive abstract of the paper was pub- 
lished through two issues of the Engineering 
Record—Dec. 20, 1913, and Jan. 3, 1914. 

American Hoist & Derrick Company, St. 
Paul.—14 pages, No. 2, Vol. I, of the “Crosby 
Clipper.” This number deals with the ap- 
plication of the “Crosby” clips as connections 
for reinforcement bars. These clips were 
originally designed for use on wire rope. 


50 


ENGINEERING RECORD 


CONTRACTING NEWS 


Of Special Interest to Engineers, Contractors, Builders and Manufacturers of  - 


WATER. 
Items Arranged Geographically 


Boston, Mass.—Bids will be_ received 
until Feb. 5 by the Supply Dept. (D 
Frank Doherty, Supt.), for furnishing 
about 12,000 lbs. No. 1, 45,000 lbs. No. 2 
and 7000 lbs. No. 3 composition castings; 
also No. 1 iron castings to consist of the 
following: 225,000 lbs. branches, 60,000 
Ibs. reducers, 17,000 lbs. caps, 125,000 lbs. 
offsets, 23,000 lbs. curves, 50,000 Ibs. 
sleeves, 185,000 lbs. hydrants, 50,000 Ibs. 
hydrant pots, 265,000 Ibs. gate stock, 250,- 


000 Ibs. frames and covers, 32,000 Ibs. 
shoes, 57,000 Ibs. main tubes, 80,000 Ibs. 
He Quees tops, 31,000 lbs. sidewalk bot- 
oms. 


*Contract has been awarded by L. K. 
Rourke, Comr. of Pub. Wks., for furnish- 
ing and erecting electric pumping plant 
for high pressure fire service in. proposed 
underground pumping station, Charles 
St., to the Westinghouse Electric Mfg. 
Co., 201 Devonshire St., Boston. This 
company submitted 5 bids, $179,300 to 
$189,570, using different pumps. The 
Allis-Chalmers Mfg, Co., Milwaukee, Wis., 
bid for the work $211,500, and the Hexon 
Co., 246 Summer St., Boston, submitted 
5 bids, $201,042 to $206,399. 


New Brighton, S. I, N. Y.—Bids will 
be received until Jan. 29 by Henry S. 
Thompson, Comr. Water Supply, Gas and 
Electricity, New York City, for furnish- 
ing, delivering, unloading, stacking and 
storing c.i. pipe, special castings and 
valve box castings, valves and double 
nozzle fire hydrants. 


Port Washington, L. I., N. Y.—The 
Bd. of Trade has approved a plan sub- 
mitted by Engineer Wm. Sexton to pro- 
vide water for the entire school district of 
the village. The plant will cost $200,000 
and include 26 miles of piping. 


Buffalo, N. Y.—Col. Francis G. Ward, 
Comr. of Pub. Wks., has recommended the 
following improvements to Bureau of 
Water: Pumping station, $100,000; mains, 
$200,000; new construction, $100,000; treat- 
ment plant at intake, $100,000; pipe ex- 
tension, $100,000. 


Cobleskill, N. Y.—The citizens on Jan. 
14 voted to allow the water comrs. to 
spend $12,000 for the construction of a 
pressure filter. 


Oneida, N. Y.—The Sylvan Springs 
Water Co. is reported to have decided to 
build a pipe line from Roantree reservoir, 
near Vienna, to the Sylvan Beach reser- 
voirs. 


x Highland Falls, N. Y.—Contract has 
been awarded to Westinghouse-Church- 
Kerr & Co., 37 Wall St., New York, 
by Mrs. J. P. Morgan, of New York, for 
purchase and installation of sewage dis- 
posal plant and of a system of water fil- 
tration work at Highland Falls. 


Moorestown, N. J.—Plans are reported 
as being prepared by.Geo. Pfeiffer, of 
Camden, for water works additions. 


Garfield, N. J.—Bids will be received 
by the Mayor and Council until Jan, 27 
for furnishing and delivering 466 tons of 
6, 8, 10 and 12-in, ec i. water pipe, hy- 
drants, valves, ete., as advertised in the 
Engineering Record. Borough Engineer, 
A. L. Petterson, Post Office Bldg., Passaic, 


Jersey City, N. J.—Director Jas. Ferris 
of the Dept. of Streets and Public Improy. 
has asked the City Comn. for $1,119,000 to 
rebuild the city sewers, build the Hacken- 
sack River docks, a municipal icehouse 
for Jersey City and a water tunnel under 
Hackensack River as a relief to the single 
pipe line now carrying water from Boon- 

on. 


Ambridge, Pa.—Bids will be received 
until Jan. 28 by the Water Comrs. (Earl 
Steel, Clk.) for furnishing material and 
installing a 1,300,000 gal. reservoir and 
gas engine or electric motor to operate 
same; drilling 8 to 12 8-in. water wells 
on Ohio River beach; connecting wells 
with pumps; laying 12-in. discharge main, 


Oakmont, Pa.—Plans are reported to 
have been completed for a filtration plant 
for the Suburban Water Co. at Oakmont 
to have a capacity of 3,000,000 gal. 


Coatesville, Pa.—Lowest bids opened 
Jan. 15 by the Council (A. Carmichael, 
Pres.) for water works improvements are 
reported as follows: Construction of the 
reservoir and concrete dam, C. G. Coon 
Constr. Co., Luzerne, -Pa., $67,301.88; 
slow sand filter plant, W. G. Fritz Co., 
Newark, N. $30,380; 13,900 ft. 18-in. 
pressure conduit from reservoir to bor- 
ough, Partridge & Burke, Hohokus, N. J., 
for cast iron; and G. CC. Sauders, 
Lancaster, for work, about $21,718. Alex. 
Potter, Consulting Engr., New York. 


Laurel, Md.—The Mayor and Council 
have engaged Harry Stevens, Union Trust 
Bldg., Washington, D. C., as engineer to 
prepare plans for extensions to present 
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water works, installation of a filter plant, 
and other improvements, Probable cost 
about $30,000. 


Baltimore, Md.—Bids will be received 
until Feb. 11 by Bd. of Awards at the 
office of the City Register, for furnishing 
gate valves for distribution mains, Con- 
tract 25, as advertised in the Engineering 
Record. Approximately one each of 72, 
60 and 48-in., 12 30-in., and two 24-in. 
Ezra B. Witman, Water Engr.; John Hu- 
bert, Acting Pres. Bd. Awards." 


Orangeburg, S. C.—Bonds in the sum of 
$60,000 are reported sold, to be used to 
remove the present water, light and 
power plant from its present location to 
the city lot near Edisto River. 


Flora, Miss.—The citizens are reported 
to have voted $10,000 bonds for construc- 
tion of water works. 


Cleveland, O.—Local press reports state 
that immediate starting of work on the 
Division Ave. filtration plant was made 
possible by the City Council on Jan. 12, 
when legislation authorizing $2,500,000 
worth of filtration bonds was introduced, 
and the Dir. of Pub. Utilities was granted 
permission to carry on excavation by di- 
rect labor. 


Columbus, O.—Bids will be received un- 
til Feb. 10 by the Dir. Pub. Service (Paul 
B. Kemper, Clk.), for furnishing and de- 
livering c.-i. valve boxes, ¢.-i. pipe, spe- 
cial castings, pig lead and lead pipe, 
valves and service boxes. 


Orrville, O.—Bids will be received until 
Jan. 28 by the Bd. Pub. Affairs (W. R. 
Cook, Clk.) for furnishing material and 
erecting an addition to the water works 
station building and a brick or concrete 
stack; also furnishing steam and electrical 
machinery, electric street lighting fix- 
tures, materials and supplies. Separate 
bids will be received for labor and_ma- 
terial. Frank B. Rae, Engr., Engrs. Bldg., 
Cleveland. 


Shaker Heights, O.—Bids will be re- 
ceived until Feb. 9 by Carl A. Palmer, 
Clk., Village of Shaker Heights, at his 
office, First Natl. Bank Bldg., Cleveland, 
for constructing water mains in portions 


of Laurel, Attleboro, Ashford and _ Tor- 
rington roads, Aldersyde and Parkland 
drives. 

Chicago, IIl—Bids were opened Jan. 
20 by L. E. McGann, Comr, Pub. Wks., 
for 5250 tons of 16-in. c. i. pipe and 
smaller sizes, as_ follows: Glamorgan 


Pipe & Fdry. Co., $22.70 per ton, and U. 
S. Cast Iron Pipe & Fdry. Co., $22.85 per 
ton, 


Virden, I!l.—The Crescent Constr. Co. 
is reported to have secured franchise for 
water works in Virden, and Girard. Sup- 
ply will be secured from wells situated 
southwest of Virden. 


Milwaukee, Wis.—Bids will be received, 
it is reported, until Jan. 27 by Dept. of 
Pub. Wks. for 700 tons 1-ft. 6-in. Class C 
Eras pipe and pig lead for the Water 

ept. 


Sheboygan Falls, Wis.—The City Coun- 
cil has passed a resolution providing for 
the construction of water works and a 
sewer system; cost about $40,000. 


Beaver Dam, Wis.—The city has voted | 


to purchase the present water plant and 
will issue $133,000 bonds for same. Wm. 
H. Hall, City Clerk. 


Sheffield, la.—E. HE. Harper, Grand Ave. 
Temple, Kansas City, Mo., is preparing 
plans for water works and a sewer sys- 
tem. Bonds will be voted soon. 


Perry, la.—The citizens are reported to 
have voted to issue $35,000 bonds for ex- 
tension and improvement of the munici- 
pal water works. 


Chelsea, la.—H. BE. Harper, Grand Ave. 
Temple, Kansas City, Mo., is preparing 
plans for water works. Bonds have been 
voted. 


Humeston, la.—The citizens are reported 
to have voted to issue $21,000 bonds for 
the construction of water works. 


Moulton, la.—E. FE. Harper, Grand Ave. 
Temple, Kansas City, Mo., is preparing 
plans for a water works and a sewer sys- 
tem. Bonds will be voted soon. 


Herington, Kan.—See 
Gas and Electricity.’’ 


Cottonwood Falls, Kan.—E. E. Harper, 
Grand Ave. Temple, Kansas City, Mo., is 
preparing plans for improving water sup- 
ply. Water will be obtained from wells 
or from Cettonwood River and mechan- 


“Power Plants, 


ical filter installed. M. HE. Newton, City 
Clk. 
Caldwell, Kan.—E. E. Harper, Grand 


Ave. Temple, Kansas City, Mo., is pre- 
paring plans for improving water supply. 
Additional supply will probably be ob- 
tained from well. 


Davis, S. D.—Bids will probably be re- 
ceived about Feb. 6 by E. Joyce, Town 
Clk., for the construction of water works, 
from plans of the Des Moines Bridge & 


Iron Co., of Des Moines. Cost about 
$7,500, 
Potosi, Mo.,—Bids will be received by 


the Board of Aldermen (H. C. Bell, City 
Clk.) until Feb. 9 for drilling a deep well, 
1000 ft. or less, from plans of Monie & 


Dunbar, Room 1527 Chemical Bldg., St. 
Louis. All bids opened Jan, 12 have been 
rejected. 


Kansas City, Mo.—Bids will be received 
until Jan. 28 by the Fire and Water 
Comrs. (P. J. Langan, Purchasing Agt.) 
for furnishing 1,000 5-8 in. water meters. 


Clarendon, Ark.—The Clarendon Water 
Works Improv. Dist. No. 1 has employed 
Winters & Dove, of Ft. Smith, to prepare 
plans and specifications for water works. 
Ww. Jeffries, Chmn., and John W. 
Hooper, Sec. Contracts will probably be 
awarded in about 90 days. 


El Paso, Tex.—Bids will be received by 
Cc. W. Fassett, City Clk., until Feb. 12 for 
water works machinery, as advertised in 
the Engineering Record, to include a 
steam-driven air compressor, pump, 2 
water tube boilers, a surface condenser, 
2 or more internal combustion engines, 
one or more air compressors, One or more 
power: pumps, and centrifugal pumps, 
etc. W. E. Race, Supt. Water Dept.; F. 
H. Todd, Consulting Hngr, : 


Quincy, Wash.—Bonds in the sum of 
$160,000 are reported to have been voted 
for preliminary work in connection with 
the construction of the $4,000,000 irriga- 
tion system here for the Quincy Valley 
Irrigation Dist. 


Spokane, Wash.—Bids will be received 
until Jan, 29 by J. C. Argaill, City Pur= 
chasing Agt., for furnishing f. 0. b. City 
Yards, Spokane, 1800 % x 4 in. and 200 
5% x Y% in. meters, or aS Many more as 
will be required for the year 1914. 


Pasco, Wash.—Engineer Bonestedt is 
reported to be making preliminary sur- 
veys for the construction of a dam for 
the local irrigation district, to be 300 ft. 
wide and 85 ft. high. 


Baker, Ore.—The citizens voted Jan. 7 
to issue $44,100 bonds to extend and im- 
prove the fire mains to supply South 
Baker with 16 and 12-in. pipe and neces- 
sary valves, hydrants, etc. Bids will be 
received Feb. 17 for the bonds and for 
construction about Mar. 20. Engineer, 
L. R. Stockman, of Baker. 

Bids will also be received by Jas. Cun- 
ning, City Clk., until Feb. 17, for the pur- 
chase of $54,700 bonds for repair of the 
siphon line. { 


Oregon City, Ore.—Bonds in the sum of 
$300,000 will be voted soon for construction 
of a pipe line from the South Fork of 
Clackamas River. 


Pasadena, Cal.—City Comr,. M. S, Salis- 
bury is reported to have recommended 
that a filtration plant be constructed in 
the Arroyo Seco Canyon. 


Imperial, Cal.—The citizens have voted 
$29,000 bonds for water works, $6,000 for 
a sewer system and $40,000 for a muni- 
cipal lighting system. : 


Sunnyvale, Cal.—Bids will be received 
eb. 14 for the purchase of $35,000 bonds 
for the construction of water works from 
plans of F. A. Nikirk, Bank of San Jose 
Bldg., San Jose. Ida Trubschenck, Town 


Clk, 
Winnemucca, Cal.—The Greater Hum- 
holdt Corp. is reported to have completed 


preliminary surveys for a canal to irri- 
gate several thousand acres of land near 
here. Cost about $800,000. ¥ 


Los Angeles, Cal.—Bids will be received 
until 4 p. m., Jan. 27, by the Dept. Pub. 
Service (Jas. P. Vroman, Secy.), it is re- 
ported, for furnishing 1,761 tons standard 
bell and spigot ec. i. water pipe; 20,000 ft. 
1 in. and 20,000 ft. 4% in. galvanized iron 
pipe and gate valves. 


Avalon, Cal.—Plans as prepared by the 
City Engineer are reported to have been 
aecepted by the Bd. of City Trustees for 
water works to cost $68,000. 


St. Maries, Idaho.—The City Council is 
reported to have decided to increase the 
capacity of the city water works and has 
instructed the City Attorney to file on 
water rights on Cougar and Cedar Creeks. 


Toronto, Ont.—Bids will be received by 
registered post only, and addressed to 
H. GC. Hocken, Mayor, Chmn. Bd. of Con- 
trol, until Jan. 30 (extension of date from 
Jan. 20) for installation of a complete 
mechanical filtration plant, boilers, steam 
turbo-generator plant, ,and. all appurten- 
ances at Toronto Island. Jas. Milne, Me- 
chanical and Hlectrial Engr., City Hall. 


Items marked thus give the names of parties awarded contracts. 
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Athabasca, Alta.—S. R. Farquharson, 
Town Secy.-Treas., writes that the citi- 
zens on Jan. 12 voted to issue $85,000 
bonds for extension of water works, | 
Clyde L. Huff, Town, Engr. ie 


Calgary, Alta.—Plans are reported to 
have been prepared by A. W. Hllison 
lawkes, city water engr., for construc-_ 
tion ‘of a pipe line for. the municipal 
water system over four routes and for 
different size pipe. Estimates.of cost 
are as follows: 39-mile line, $2,159,673; 
38-mile line, $2,128,763; 36-mile line, $1,- 
977,322; 32-mile line, $1,718,434. For 
pumping water from Bow River the cost 
would be $1,119,835 for a 40,000,000-gal. 
supply and $807,657 for a $20,000,000-gal, 
supply. 

Smithers, B. C.—It is reported that Al- 
dous & Murray, Ltd., of Vancouver, will 
install a gravity water system. 


Vancouver, B. C.—Bids will be received 
until Feb. 4 by City Purchasing Agent 
Stuart for about 6000 ft. c, i. water pipe, 


SEWERAGE AND SEWAGE 
DISPOSAL. 


Items Arranged Gographically 


Boston, Mass.—Bids. will be received 
until noon, Jan. 26, by L. K. Rourke 
Comr. Pub. Wks., for cleaning about 7500 
eatch basins. 


Holyoke, Mass.—The Park Bd. is con-— 
sidering constructing a bridge over Elm- 
wood Park Ravine, at a cost of about 
240,000. i 


New Haven, Conn.—See ‘‘Paving and 
Roadmaking.”’ a} 


Waterbury, Conn.—W. F. Moher, City 
Clk., writes that it is proposed to improve 
extend .the pipe sewers. R. A 
Cairns, City Engr. 


West Haven, Conn.—The Bd. of Select- 
men has engaged Clyde Potts, 30 Church 
St., New York, to make surveys looking 
to construction of a sewer system. 


New York, N. Y.—Bids will be received 
until Jan. 29 by Douglas Mathewson, 
Pres. Boro. Bronx, for constructing 3075 
lin. ft., 12, 15, 20; 24 and) 380° Sniiamae 
pipe sewers, etc., in Castle Hill Ave. E. 
172d and E. 185th Sts. 


Brooklyn, N. Y.—Bids will be opened 
Jan. 28 by L. H. Pounds, Borough Pres., | 
for constructing sewers in Ave. M,” 
Ave. Q, Kings Highway, Snyder Ave." 
Id. 9th, KE. 34th, Newport Sts. and Canar 
Lane, and a sewer basin at Sunnysil 
Ave. and Sunnyside Court. Engineer’s” 
preliminary estimate, $41,481. Ki: 


Long Island City, L. I., N. ¥.—Bids will 
be received until Jan. 28 by Maurice EH.) 


and a number of other streets, : 
about 58,597 lin. ft. 6 to 24 in. vitr. sal 
glazed pipe sewer, 250 lin. 


366 lin. ft.- 2 ft. 6 im. 


6 in., 541-Jin. ft. 2° ft...6 in:, 73beim 
3 ft. 6 in., 255 lin. ft. 2 ft. 9 ang veones 
sewers, ete, 


Highland Falls, N. Y.—See ‘Water.’ 


Fairport, N. Y.—Bids will be received 
until Feb. 11 by R. L. Williams, Villa 
Clk., for constructing an _ intercepting) 
sewer and disposal plant, as advertised 1n | 
the Engineering Record. C. F. Fisher” 
Village Engr., Fairport. es 


Buffalo, N. Y.—Col. Francis G. Ward, 
Comr. Pub. Wks., has advised Council 
that $550,000 would be needed for the nev 
trunk sewer and $100,000 to construct 4) 
new refuse plant, ; 


Rochester, N. Y.—Plans are reported 
have been completed and forwarded to the 
State Health Dept. at Albany for the pro-| 
posed sewage disposal plant. Edwin Af 
Fisher, City Consulting Engr. 


Jersey City, N. J.—See “Water.” 


x%Newark, N. J.—Contract has beer’ 
awarded by the Passaic Valley Sewel 
Comrs. (John S. Gibson, Clk.) on Di 
opened Jan. 6 for constructing Sect. 12 ! 
the main intercepting sewer in the Town: 
ship of Acquackanonk, and the city 0" 
Passaic to the Oscar Daniels Co., New 
York, N._Y., at $277,550. For bids in de’ 
(ail, see Engineering Record of Jan. 1 

Bids will be received by the Pass 
Valley Sewer Comrs. (John §S, Gibson 
Clk.), Essex Bldg., until Feb, 17 for con) 
structing Sect. 2 of the outfall pressury 
tunnel beneath a portion of New rt) 
Bay and Jersey City, as advertised in th’) 
Engineering Record. 
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u 
Bogota, N. J.—Bids will be received by 
m. N. Smith, Mayor, until Feb. 9 (re- 
vertisement) for about 4.4 miles_ of 
tr. sewers, 8 to 24-in., two sewage dis- 
sal plants, with necessary piping, etc., 
as advertised in the Engineering Record. 
Harlan P. Ross, Boro. Clk.; Engineer, 
Clyde Potts, 30 Church St.. New York. +’ 


Philadelphia, Pa.—The citizens will vote 
Mar. 31 on the question of issuing bonds 
as follows: For erection of an Art Mu- 
seum, $1,500,000; acquisition of property 

improvement of the Parkway, $1,000,- 
000; the construction of new buildings 
and improvement of the Philadelphia 
Hospital and Byberry farms, $2,000,000; 
improvement of country roads, $1,000,000; 
improvement of paved streets (resurfac- 
ing, ete.), $1,000,000;. continuing, improve- 
ment of League Island Park,., $500,000; 
grading streets, $500,000; construction of 
bridges, $400,000; construction of main 
sewers, $500,000; construction of branch 
sewers, $500,000; continuing improvement 
of Boulevard from Broad St. northeast- 
ward, including the necessary resurfac- 
ing, $450,000; paving intersections and in 
font of nonassessable property, $100,000; 
acquiring property and improvement of 
recreation centres, $200,000; purchase of 
property, erection of buildings and im- 
provement of existing police and fire sta- 
tions, $150,000; purchase of fire apparatus, 
| a purchase of water pipe, $100,- 
00; total, $10,000,000. 


Reading, Pa—Plans have been com- 
pleted and bids will be shortly asked for 
storm sewers, mostly 20 and 24-in. pipe. 
Approximate estimate, $80,000. 1a By 
Ulrich, City Engr. 


Baltimore, Md.—The Sewerage Comn. 
has rejected the bid for building sanitary 
lateral sewers in Southwest Baltimore 
being considered too high. The work 
will be advertised. 


_ Baltimore, Md.—Bids will be received, 
it is reported, until Jan. 28 by Bd, of 
Awards, at the office of the City Register, 
for laying c.-i. pipe line at Sewage Dis- 
posal Wks. C. W. Hendrick, Ch. Engr., 
of Sewage Comn. 


Moultrie, Ga.—See ‘“‘Paving and Road- 
making.” 


Shellman, Ga.—C. P. Payne, City Clk., 
writes that the citizens on Jan. 13 voted 
to construct a sewer system. Engineer 
not yet selected. 


Cleveland, Tenn.—Bids will be received 
‘until Jan. 30 by the Mayor and C. F. Car- 
ter, City Recorder, for $75,000 bonds for 
sewer system. 


Cleveland, O.—The City Council has 
passed an ordinance providing for the 
issue of $200,000 bonds for a sewage dis- 
posal system at White City, $250,000 for 
boulevards from Brookside Park to Edge- 
water and from Woodland Hills Park to 
Garfield Park and for Kingsbury Park. 


Shaker Heights, O.—Bids will be re- 
ceived until Feb. 9 by Carl A. Palmer, 
Clk., Village of Shaker Heights, at his 
Office, First Natl. Bank Bldg., Cleveland, 
for constructing sewers in portions of 
Laurel, Attleboro and Ashford roads and 
Aldersyde and Orman drives. 


t. Wayne, Ind.—G. W. Boerger, City 
, writes that all bids recently received 
or the sewage pumping station at Lake- 
oer’ rejected, being too high. Plans 

ill be modified and new bids received. 
. W. Chaffin, Asst. City Engr. 


 geetane: Ill—Bids will be received until 
Jan. 29’by W. M. Foster, Clk. Bd. Local 
Improv., for 34,150 lin. ft. 8 to 18 in. 
sewer, 67 manholes, 14 flush tanks and 
sone sewer tank. H. D. Hallett, Consult- 
ing Engr., Aurora. 


Peotone, Ill.—Bids will be received un- 
til Feb. 3 by: the Bd. Local Improv. (Aug. 
Harken, Pres.) for constructing a sys- 
m of vitr. tile pipe sewers, consisting 
of approximately a concrete outfall bulk- 

d, a concrete settling tank, 31,216 lin. 
f to 36-in. sewer, 103 brick manholes, 
200 catch basins. Separate bids will be 
received for the bulkhead and settling 
tank. Chas. N. Roberts, Engr., 105 N. 
‘Clark St., Chicago. 


‘Sheboygan Falls, Wis.—See ‘“Water.” 
Moulton, la.—See ‘‘Water.” 
Sheffield, la.—See ‘‘Water.” 


Clinton, la.—Bids will be received until 
ae 10 by the City Clk., it is reported, 
tor constructing sewers in Sewer Dist. 
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O22 je, la—E. E. Harper, Grand Ave. 
mple, Kansas City, Mo., is preparing 
ms for a sewer system, $75,000. Bonds 
“he been voted. 
Si 


i ux City, la.—Bids will be received, it 
1s reported, until Feb. 14 by P. J. Wells, 
F Ks. for constructing sanitary sew. 
n portions of various streets. 


Stratford, la.—Bids will be received, it 
i Feported, until Jan. 30 for constructing 
a Sewer and sewage disposal plant. Keyes 
% Gaynor, United Bank Bldg., Sioux City, 
& 

tonville, Minn.—Bids will be received 

Feb. 16 by the City Council for con- 
Sewer system, including gen- 
and laterals. . A. Rowat, 
‘illmar, Minn.; E. Scheibe, City 


ENGINEERING RECORD 


St. Paul, Minn.—Lowest bids opened by 
the Bd. of Pub. Wks. for constructing the 
Woodland-Fairmount sewer system was 
submitted by O’Neil & Preston at $83,400. 


Kelliher, Minn.—Bids will be received 
until, Feb. 9 by A. B. Kobe, Village Re- 
corder, for laying approximately 2900 ft. 
8-in. sewer main and the construction of 
a disposal plant. T.. Milton. Fowpble, 
Engr., 34 Union-Block, St. Paul. : 


*Atchison, Kan.—Contract for 
structing sewers in Dist. 7 has 
awarded to J. W. Kelso, at $4,387. 


Kansas City, Mo.—The Lower House of 
the City Council has voted to establish 
23d St. traffic way, providing for a via- 
duct over West Bottoms to connect with 
high line bridge over Kaw River. 


*St. Joseph, Mo.—Contract for con- 
structing sewer in Dist. 138 has been 
awarded to J. Marnell, at $8,605. 


Chillicothe, Mo.—Bids will be opened 
Jan, 26, it is reported, for furnishing ma- 
terial and constructing 3300 ft. 12, 15 and 
18 in. pipe. W. L. Wanmaker, City Cik. 


Clarendon, Ark.—The Clarendon Sewer 
Improv. Dist. No. 1 has employed Winters 
& Dove, of Ft. Smith, to prepare plans 
und specifications for a sewer system. 

L. Jeffries, Chmn., and John W, 
Hooper, Secy. Bd. of Improvement. Con- 
tracts will probably be awarded in about 
90 days. 


% Houston, Tex.—Contract is reported 
awarded to Hunter & Hunter, for con- 
struction of storm sewers on Rusk, Cap- 
Ay era Prairie and other streets at 


%Winlock, Wash.—Contract has been 
awarded to Geo. Gordon, of Portland, 
Ore., for construction of a sewer system 
at $5,941. 


Sunnyvale, Cal.—Bids will be received 
feb. 16 for the purchase of $40,000 bonds 
for the construction of a sewer system 
from plans of F. A. Nikirk, Bank of San 
Jose Bldg., San Jose. Ida Trubschenck, 
Town Clk, 


Huntington Beach, Cal.—C. E. Lavering, 
City Clk., writes that bids will be re- 
ceived Mar. 2 for the purchase of $35,000 
bonds for the construction of the pro- 
posed sewer system. Engineer, Geo. W. 
Spencer, of Huntington Beach. 


Imperial, Cal.—See ‘‘Water.”’ 


San Diego Cal.—Lowest bid recently re- 
ceived for sanitary sewer in University 
Heights is stated to have been submitted 
by C. H. Julian, 1228 2d St., at $8,307. 


Hailey, Idaho.—The construction of a 
state highway bridge over Snake River 
oy ee is contemplated at a cost of 


Vancouver, 
Roadmaking.”’ 


con- 
been 


B. C.—See ‘‘Paving and 


BRIDGES. 
Items Arranged Geographically 


Oswegatchie, N. Y.—The Concrete 
Steel Eng. Co., Park Row Bldg., New 
York, has been engaged by the Town 
Trustees to design and supervise the 
construction of a concrete bridge over 
Oswegatchie River. 


Schenectady, N. Y.—The citizens of 
Schenectady, Scotia and the county have 
petitioned the State to construct a bridge 
at Eyate St., connecting Schenectady with 

cotia. 


Syracuse, N. Y.—A bridge is to be con- 
structed over the Erie Canal at W. Gene- 
see St., at a cost of about $60,000. 


Schenectady, N. Y.—There is reported 
to be a movement on foot here looking 
to the construction of a bridgé between 
Schenectady and Scotia. Wm, B. Land- 
reth, City Ener. 


Lyons, N. Y.—The Town Bd. has voted 
favorably for the construction of a bridge 
over the Barge Canal at Leach Mill Rd. 


Buffalo, N. Y.—See ‘‘Miscellaneous.” 


Philadelphia, Pa.—David Henry Wright, 
727 Walnut St., Philadelphia, is inter- 
ested in the construction of the Penn Me- 
morial bridge over the Delaware River 
to connect Philadelphia and Camden, 
N. J. Chas. H. Ellis, Mayor of Camden, 
N. J., is also said to favor the project. 


New Castle, Pa.—Lowest bid opened 
Jan. 9 by the Co. Comrs. for constructing 
the Holstein bridge over Neshannock 
Creek, near Neshannock Falls, was sub- 
mitted by the Canton Bridge Co., of Can- 
ton, O., at $7,859. 


Philadelphia, Pa.—See 
Sewage Disposal.’’ 


Philipsburg, Pa.—M. Ward Fleming, 
Boro. Clk., writes that it is proposed to 
construct a concrete bridge 30 ft. long, 15 
or 20 ft. wide, over Moshannon Creek, at 


“Sewerage and 


Presquisle St. For further information 
address the County Comrs. at Belle- 
fonte, Pa. 

Clarion, Pa,—The County Comrs, at 


Clarion will -receive bids on construction 
of a 300-ft. span bridge over Clarion 
River, and a block floor 500 ft. long x 22 
ft. wide, on Pike Bridge, until 11 a. m., 
Feb. 5. 


Wilmington, N. C.—The County Comrs. 
will probably be asked to call an election 
to vote on issuing $200,000 bonds for the 
conmemetion of a bridge across Cape Fear 

iver. 


Americus, Ga.—Bids will be received by 
the Clerk of Co. Comrs. at’sAmericus, 
until Feb. 16, for constructing 2 reinforced 
concrete bridges near Americus. Wilber 
J: Watson & Co., Engrs., Charlotte, N. C. 


New Orleans, La.—Bids will be received 
until Feb. 26 by A. G. Rinks, City Comr., 
for constructing a Strauss trunnion bas- 
cule bridge over the entrance to the 
Southern Yacht Club pier on the line of 
the New Basin Canal Shell Rd. 


Aberdeen, Miss.—Bids will be received 
until Feb. 2 by the Co. Bd. Superv. at 
Aberdeen (G. G. Ray, Clk.) for construct- 
ing a steel span bridge over the Tom- 
bigbee River at Cotton Gin on-Amory and 


Okolona Rd. Gus Hauser, Engr., Aber- 
deen, 
Cleveland,. O.—The construction of a 


bridge at Clark Ave. is contemplated by 
the city, at a cost of about $900,000. 


Youngstown, O.—The City Engineer has 
been directed by City Council to prepare 
plans for the construction of the EK. Hed- 
eral St. Bridge. " 


%Danville, Il, — Contract has been 
awarded to the East St. Louis Bridge Co., 
of East St. Louis, at $15,020, for con- 
structing 2 steel bridges, with abutments 
ana fill, over north fork of Vermillion 
River, bids opened by the Joint County 
and Township Boards of Comrs. Jan. 15. 
Wm. S. Dillon is County Supt. of High- 
ways. 


Chicago, II!.—Bids will be _ received 
until Jan. 27 by L. EB. McGann, 
Pub. Wks., for furnishing material and 
equipment necessary to drive 4 35-pile 
clumps at 95th St. bridge. 


Milwaukee, Wis.—It is reported that 
plans are being prepared by the Chicago 
& North Western Railroad Co, (E. C. 
Carter, Ch. Engr., Chicago, Ill.) for the 
reconstruction of the bridge across Mil- 
waukee River on Jefferson St. 


%Eau Claire, Wis.—Preliminary work on 
the construction of the concrete arch 
bridge over Chippewa River, to have 4 
spans, each 187 ft., has been started by 
the Cleary-White Constr. Co., of Chicago, 
Ill, which recently secured the contract. 
Cost about $75,000. 


Green Bay, Wis.—Aug. Brauns, City 
Inngr., writes that bias will be received 
Feb. 17 for constructing a bascule trun- 
nien bridge over Fox River, from plans of 
J. B. Strauss, of Chicago, Ill. 


Ft. Madison, la.—Bids will be received 
until Feb. 2 by A. P. Meyer, Co. Aud., for 
furnishing material and erecting a 60-ft. 
steel riveted pony truss bridge on steel 
eylinders with concrete floor and _ 3-in. 
gravel ballast in Des Moines Township. 


Keokuk, la.—The construction of a 
oridge between Keokuk, Ia., and Hamil- 
ton, lll., is contemplated. W. C. Adam- 
son, of Georgia, Chmn. House Com. on 
Interstate Commerce, is interested. 


Charles City, la.—Bids will be received 
until Feb. 10 (extension of date from Jan. 
7), it is reported, by B. Rosenkranz, Co. 
Aud., for constructing concrete bridges 
and culverts to cost from $400 to $3,600 
each. G. H. Elliott, Co. Engr. 


Cedar Rapids, la.—The City Council is 
considering the construction of a new 
bridge of reinforced concrete on the site 
of the “B” Ave. bridge. L. J. Storey, 
City Clk. 


Waseca, Minn.—See ‘‘Paving and Road- 
making.’’ 


Minneapolis, Minn. — Federal sanction 
permitting the construction of the 3d St. 
concrete bridge was obtained Jan. 15. 
I, W. Cappelen, City Engr., states that 
construction by force account will pro- 
ceed at once. -Plans and specifications 
have been ready for some time. The bridge 
will be 2150 ft. long, 80 ft. wide, have 11 
arch spans, 5 of which will be 213 it. long. 


*Great Falls, Mont.—Contract has been 
awarded to the Illinois Street Bridge Co., 
of St. Paul, Minn., at $1,690 on bids 
opened on Dec. 22 at the office of the U. 
S. Reclamation Service for constructing 
the highway bridge for St. Mary storage 
unit of Milk River project. 


Cameron, Tex.—Bids will be received 
by John Watson, County Judge, at Cam- 
eron, until Feb. 11 for the construction or 
a highway bridge, 550 ft. long, across 
Brazos River at Port Sullivan crossing, 7 
miles west of Hearne, to be paid for 
jointly by Robertson and Milan Counties. 
Engineers, J. C. Field Eng. Co., Field 
Bldg., Denison. 


Denver, Colo.—Local press reports state 
that bids will be received by Clair J. 
Pitcher, Comr. of Finance, City Hall,. for 
the purchase of §260,000 bonds for the 
Colfax-Larimer viaduct. Herbert Crocker 
is now completing plans for the structure. 
John B. Hunter, Comr. of Improvements. 


%Navajo, N. M.—Contract was awarded 
on Jan. 12 by the Dept. of Interior, office 
of Indian Affairs, at Washington, D. C., 
to the El Paso Bridge & Iron Co., of El 
Paso, Tex., at $14,725, for constructing a 
steel highway bridge across San Jaun 
River, Navajo Indian Reservation, New 
Mexico. 


Items marked thus give the names of parties awarded contracts. 


Comr.. 
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Everett, Wash.—Hans Munn, Jr., County 
Engr., is reported to be preparing plans 
for a 300-ft. steel span bridge. 


Toronto, Ont.—Works Comr. Harris has 
presented to the Bd. of Control five plans 
for the new Gerrard St. bridge, and esti- 
mates the cost at $280,000 to $382,000. His 
recommendation is in favor of the $382,000 
bridge, 


Vancouver, B. 
Roadmaking.”’ 


C.—See “Paving and 


* Vancouver, B. C.—Contract for steel 
superstructure on the Broadway and Vic- 
toria Drive bridges for the Great North- 
ern Ry. Co. is reported to have been 
awarded to the Canadian Northwest Steel 


Co. ‘The bridges will,be 70 and 60 ft. in 
width, respectively, 

*Prince Rupert, B. C.—Contract for 
constructing substructure for a_  20-ft. 


steel and concrete bridge for Grand Trunk 
Pacific Ry. Co., between here and Hazel- 
ton, is reported to have been awarded to 
J. A. Mackenzie & Co. About 20,000 cu. 
yds. of concrete is involved in the work. 


PAVING AND ROAD MAKING. 


Items Arranged Geographically 


Augusta, Me.—The construction of a 
highway 224 miles long, from Augusta, 
Me., to Quebec, Que., is contemplated ac- 
cording to reports of the State Highway 
Comn. at Portland, Me. The Quebec 
Government has appropriated $300,000 to 
construct a road to Quebec Maine Boun- 
dary Line, from the City of Quebec, a 
distance of 93 miles, and the remaining 
131 miles will be constructed by State 
Highway Comn. of Maine. 


Hartford, Conn.—Engineers of the State 
Highway Dept. have completed a survey 
for a trunk highway to the New York 
State line, beyond Mill Plain. The sur- 
vey was begun near the Fowler place on 
the Mill Plain Rd., where the existing 
section of State road ends. From this 
survey the department will prepare the 
specifications upon which the contract will 
be based. C. J. Bennett, State Highway 
Comr. 


New Haven, Conn.—Bids will be re- 
ceived until Jan. 30 at the office of F. L. 
Ford, City Engr., for constructing Port- 
land cement concrete sidewalks to be laid 
during the year 1914; also furnishing and 
delivering vitr. sewer pipe, blue stone, 
sewer castings, granite catch basins, 
stone, cement, long leaf yellow pine, as- 
phaltic road oil and water, gas or oil tar 
required during the year 1914. 


New York, N. Y.—Bids will be received 
until Jan. 28 by Marcus M. Marks, Fres. 
Boro. Manhattan, for the abandoned con- 
tract for repairing and maintaining as- 
phalt pavements on portions of Lewis St. 
and Bway., in all 7200 sq. yds. pavt.; regu- 
lating and paving with asphalt block 
128th St., 1260 sq. yds. pavt., etc.; also 
paving with sheet asphalt, heavy traffic 
mixture, with Portland cement filler, in- 
cluding binder course, 1900 sq. yds. pavt., 
etce.; constructing concrete sidewalks on 
2d Ave., 11,050 sq. ft. concrete sidewalk, 
ete.; furnishing and delivering 2000 tons 
of paving pitch. 

Bids will be received until Jan. 29 by 
Douglas Mathewson, Pres. Boro. Bronx, 
for paving with sheet asphalt Hoe Ave., 
1030 sq. yds. pavt., etce., and with bitu- 
minsus concrete, Tremont Ave., 13,160 sq. 
yds. pavt., etc.; constructing sidewalks on 
Barnes, St. Peters and Benedict Aves., 
and Cottage Pl., in all 52,700 sq. ft. con- 
crete sidewalk, ete. 


Albany, N. Y.—An ordinance providing 
for concrete sidewalks on both sides of 
Broadway from Columbia St. to State St. 
is being considered by Common Council. 


Buffalo, N. Y.—See 


Albion, N. ¥.—The citizens have voted 
to pave East and West Aves. 

Contract is about to be let by the Or- 
leans County Highway Comn. for the con- 
struction of 2 miles of brick pavement be- 
tween Clarendon St., Albion, and Mt. 
Aaron Cemetery, at a cost of about $32,- 


Syracuse, N. Y.—The construction of a 
boulevard to the State Fair Grounds is 
reported contemplated. Thos. H. Mather 
and C. D. Beebe are reported interested. 


Williamsport, Pa.—Plans are being pre- 
pared by the City Engineer for the pav- 
ing of portions of Market St., Southern 
Ave. aud Junction St. with brick on a 
concrete foundation. 


““Miscellaneous.”’ 


Meadville, Pa.—Press reports state that 
F. C. Kiebort, City Clk., will receive bids 
until Jan. 28 for grading, curbing and 
paving various streets, including approxi- 
mately 63,000 sq. yds. brick, 35,000 sq. yds. 
tarvia, 35,000 sq. yds. concrete and 35,000 
sq. yds. Dolarway pavement and 37,000 
lin. ft. curb: B. F. Miller, City Engr. 


Patterson Heights (P, O. Beaver Falls), 
Pa.—Bids for paving Hillside Ave. with 
brick, 4000 sq. yds., will be received Feb. 
19, aS advertised in the Engineering Rec- 


ord. For further information address 
Carl S. Donaldson, Boro, Engr., Beaver 
Falls. 


Philadelphia, ‘Pa.—See “Sewerage and 
Sewage Disposal.”’ 


Baltimore, Md.—Bids will be received 
until Jan. 28 by the Bd. of Awards (Jas. 
H. Preston, Chmn.), for grading, curbing 
and paving, Contr. No. 73, requiring 87,- 
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500 sq. yds. sheet asphalt and 10,300 sq. 
yds. vitr. block pavt.; also Contr. 74, re- 
quiring 29,300 sq. yds. sheet asphalt and 
3400 sq. yds. vitr. block pavt. 


Baltimore, Md.—Governer Goldsborough 
in his message to the State Legislature 
has asked for prompt action in appropri- 
ating $6,000,000 for the building and main- 
tenance of good roads. 


Sumter, S. C.—Bids will be received un- 


til Mar. 3 by R. L. Mcleod, Clk. Co. 
Comrs., for $10,000 road improvement 
bonds. 


St. Augustine, Fla.—Local press reports 
state that the Co, Comrs, at St. Augus- 
tine will receive bids until Feb. 24 for 
constructing roads’ as follows: John An- 
derson Highway, from Duval County line 
to the north city limit of St. Augustine, 
about 16 miles; the county road, from 
King St. at its intersection with Lewis 
Park Ave., in New Augustine, to Putnam 
County line, about 18 miles; county road, 
from Hastings to the Volusia County line, 
about 30 miles; a total distance of about 
64 miles. Bids will be received for as- 
phalt macadam, concrete, vitr. brick or 
other paving material. 


Moultrie, Ga—The citizens have voted 
to issue $59,000 bonds for paving. It is 
also proposed to spend $4,000 for sewers 
and $20,000 for a school. O. H. Lang, 
City Engr. 

%* Montgomery, Ala.—Contract for payv- 
ing Bell St. (bids opened Jan. 6) has been 


awarded to Jamieson & Hallowell, of 
Montgomery and Atlanta, Ga., at the fol- 
lowing bid: 100 lin. ft, 5-in. granite curb, 


45 cts.; 800 lin. ft. granite curb reset, 10 
ets.; 250 lin. ft. 5-in. headers, 40 cts.; 
200 lin. ft, 15-in. terra cotta pipe sewers, 
75 cts.; 6 brick inlets, each, $14; 13,000 - 
sq. yds. bitulithic pavt., $2.08; total, $35,- 
000. Robt. Tail, City Treas. 

Kentwood, La.—Bids will be received 


until Jan. 25 by Wm. A. Houghton, Mayor, 
it is reported, for constructing about 7 
miles of sidewalk and keeping same in 
repair for 1 year after completion. 


Meridian, Miss.—About $100,000 road 
bonds have been sold by the Bd. of 
Supervs. of Lauderdale County. 


Gulfport, Miss.—Bids will be received 
until Feb. 3 by F. S. Hewes, Clk. Co. Bd. 
Superv., at Gulfport, for furnishing a gas, 
kerosene or other oil-burninfi tractor en- 
gine with smooth wheels, and 24-in. face, 
fitted with removable picks about 30 hp 
at draw bar, with radiator system of 
cooling, not to exceed 8 tons, equipped 
with necessary cables, rooter plow and 2 
engine graders, with 8 ft. blades and long 
steering gear, complete and ready for use 


Laurel, Miss.—See ‘‘Public Buildings.” 
Louisville, Ky.—About $215,000 will be 
spent on street improvements in Louis- 


ville during the year ending Aug. 31, 1914, 


*Ohio—Contracts have been awarded 
by Jas. R. Marker, State Highway Comr., 
Columbus, for grading and paving the 
following roads (bids opened Jan. 6): 


x%Springfield, with water Hound mac- 
adam, National Rd., Bechtel Township, 
Clarke 260 elo Graham & Kennear, of 


Columbus, $14,79 
% Portsmouth, ih brick, Portsmouth- 
Columbus Rd., Clay Township, Scioto Co., 


to C. H. Rice, Belmont, $15,883 
x*Laneaster, with water-bound mac- 
adam, Lancaster-Newark Rd., Walnut 


Township, Fairfield Co., 
ler, of Lancaster, $22,713. 


to John P. Kist- 


_Wheelersburg, O.—Petitions are being 
circulated here for the paving with brick 
this summer 6 miles of Gallia Pike. 


Cincinnati, O.—Bids will be received 
until Jan. 28 by Philip Fosdick, Dir. Pub. 
Service, for driving of piling, repairing 
roadway, drains and inlets on Glen Par- 
nee Ave., about 800 ft. east of Hamilton 
Ave. 

Bids will be received 
Ernst Von Bargen, City Purchasing Agt., 
for furnishing the following materials: 
1200 bbls. of Portland cement in paper, 
600 bbls. paving pitch, 25,000 gals. bitu- 
minous binder, 600 tons lake sand, 500 
bbls. Portland cement in paper, 100 tons 
refined asphalt, 2000 cu. yds. % in. chips, 
crushed bowlder of limestone, 50,000 gals. 
bituminous binder for use in bituminous 
conerete mixing method. 1300 ecu. yas. 
screened river sand, and 100 tons lime 
dust in paper sacks. 


until Feb. 5 by 


Painesville, O.—About $36,000 County 
Road bonds have been sold. 


Cleveland, O.—See “Sewerage and 
Sewage Disposal.”’ 

Cincinnati, O.—Bids will be received 
until Feb. 13 by the Co, Bd. Comrs. (Al- 
bert Reinhardt, Clk.) for improving 
Wooster Pike from Bamford Hills to the 


Miami River Bridge, at Milford, Colum- 
bia Township. 


Steubenville. O.—Bids will be received 
until Jan. 31 by the Comrs. of Irondale 
and Yellow Creek Free Turnpike (How- 
ard O. Elliott, Chmn.), at the office of the 
Co. Aud. at Steubenville, for $120,000 
bonds issued for the purpose of construct- 
ing said turnpike. 


*Columbia City, Ind.—Contract for the 
paving with brick of Jackson and Walnut 
Sts. have been awarded by the city, Dec. 
ei ioe H. B. Holman, of Rochester, at 


Indiana.—Bids will be received by the 
Co, Comrs. for constructing roads as fol- 
lows: 

Until Jan. 27: 

Laporte, Ind., $45,600 gravel road bonds, 
Jos. Johanni, Go. Z Aud. 

Until Feb. 2: 

Hartford City, 2 
son Township, Whetsel Rd., 


gravel roads, in Jack- 
cost $12,800, 


and the Stotler No. 2 Rd., cost $12,600. 
Until Feb. 3: 
Vincennes, 6 gravel roads as follows: 


anuee. in Vigo Township, 3354 ft., 1142 ft., 


503 ft., respectively; one in Decker 
Mownahio, 13,434 ft; one in Widener 
Township, 10,783 ft., and one in Vin- 
cennes ownship, 1488 ft. 

Martinsville, 2 gravel roads in Clay 
Township. John T. Scott, Co. Aud, 


Hastings, Mich.—According to a press 
report P. T. Colgrove, of Hastings, Pres. 
of the Michigan State Good Roads Assoc., 
states that the county roads system will 
be submitted to vote at the spring elec- 
tions in the following counties: Living- 
ston, Hillsdale, Lenawee, Ionia, Gratiot, 
Isabella, St. Joseph and Presque Isle. 


Grand Haven, Mich.—The County Bd. of 
Supervisors is reported to have passed a 
resolution providing for the issue of $150,- 
000 bonds to build good roads. 


Mich.—Bids will be receivea 
until 1 p. m. Jan. 26 by the Co. Road 
Comrs. (Elmer Ellis, Clk.) for construct- 
ing 3 gravel roads, 11,221 ft., 5280 ft. and 
1344 ft., respectively. 


Rock Island, I!Il_—The Bd. of Local 
Improv. has recommended the paving of 
sth (Sit; “tome dst to. Vth wAsves.,, wath 
asphalt. Estimated cost, $17,710. W. 
Treichler, City Engr. 


* Peoria, IIl—Bids were opened Jan. 12 
by Bd. Local Improv. for paving with 
brick Glendale Ave. North, and the con- 
tract was awarded McElwee & Bashell, 


Jackson, 


1317 S. Washington St., as follows: 3600 
eu, yds. excay., 40 cts.; 350 ft. ‘stone 
Dave, curb, 40x 14 ft... 40 ets.;" 150 fe 
sandstone curb, 4 x 18 ft., 40 ects.; 2225 
ft. sandstone curb reset, 12 ets.; 13,375 
sq. yds. concrete foundation, 4-in., 40 
cts.; 138,375 sq. yds. sand cushion, 1-in., 


3 cts.; 13.375 sq. yds. brick pavt., 
135375 ‘sq: yds, .erout) fill; ‘ete. L ct:24 
catch basins, complete, ea., $50; adjust- 
ing sewer basins, ete., $150; 50 sq. yds. 
relaying adjoining pavts, 40 ects.; total, 
$21,408. Totals of other bids: Canter- 
bury Bros., 516 Windom St., $22,005: D. A. 
Myers, 209 W. Armstrong Ave., $24, 027; 
A. D. Thompson, 129 S. Jefferson Ave., 
$22,546; John McAllister, Edwards Flat, 
$22,582. LL. D. Jeffries, City Engr. 


Sheboygan, Wis.—This city contem- 
plates 75;000 sq. yds. concrete paving the 
coming season. Bids will be called for 
at various times during the year. C. U. 
Boley, City Engr. 


Beloit, Wis.—The City Council is con- 
sidering the construction of about 2 miles 
of brick and concrete pavement. Robt. 
Caldwell, City Ener. ‘ 


Milwaukee, Wis.—The Council Com. on 
Streets and Alleys have recommended the 
paving of Keefe, 23d, 24th, 25th and 26th 
Aves. and 23d and 24th Sts. It also recom- 
inended a resolution authorizing the Pub- 
lic Works Comr. to purchase slag, gravel 
and crushed rock for repairing macadam 
pavements, to cost $46,500. 


9Setss 


Creston, la.—Bids will be received until 
Jan. 28 by J. F. Golden, City Clk., for 
improving certain streets by constructing 
and repairing sidewalks. 


Sioux City, la.—Bids will be received, it 
is reported, until Feb. 14 by P. J. Wells, 
City Clk., for about 5 miles of concrete 
paving. Cost about $100,000. Fred. Smith, 
City Engr. 


Clinton, la.—Bids will be received un- 
til Feb. 10 at the office of Frank W. 
lLeedham, City Clk., for constructing ap- 
proximately 9940 sq. yds. vitr.: brick, con- 
crete with a bituminous coat top, ereo- 
soted wood block or asphaltic concrete 
pavt., and 4000 lin. ft. combined curb and 
gutter on 10th Ave.: also 7300 sq. yds. 
said pavt. on 9th Ave., 3800 lin. ft. curb 
and gutter. J. G. Thorne, City Engr. 


West Union, la.—Bids will be received 
until Heb. 5 by P. By ‘Camp, City Clk; 
for approximately 28,000 sq. yds. paving, 
bids to be on either concrete, asphaltic 
concrete, bitulithic, brick or creosote 
block. M. Tschirgi & Sons, Enegrs., Ce- 
dar Rapids. 


*% Belle Plaine, la.—Contract for paving 
(bids opened Jan. 5) from plans of Chas. 
P. Chase, of Clinton, has been awarded 
to the Des Moines Asphalt Paving Co., 
of Des Moines. as follows: 2589 sq. yds. 
brick with sand fill on Div. E, $1.99%ets. 
per sq. yd.; total cost. $5,931, and for 
paving Divisions D. F, G. H and I, about 
30,775 sq. yds., with Bermudez and Trini- 
dad asphalt concrete paving at $1.61 per 
sq. yd: total. $65,862. This company bid 
for excav. 50 cts. Boe cu. ft., curb and 
gutter 63 cts. per lin. curb 39 cts. per 


lin. ft.. and castiron as ets. per lb.; grand 
total, $71, 793. 
Waseca, Minn.—Bids will be recefved 


by Theo. Peterson, Co, Aud., until Feb. 
6 for construction of State Rural High- 
way No. 25, to include 35,420 cu. yds. 
grading, 16,230 lin. ft. turnpiking, 11,560 
cu. yds. graveling, 37 concrete culverts 
and 2 concrete bridges. as advertised in 
the Engineering Record. 


Duluth, Minn.—Bids will be received 
until Feb. 5 by O. Halden, Co. Aud., for 
constructing roads, as follows: One-half 


mile of Maxwell Rd.; 3 miles of Lake- 
wood Rd.; 2 miles of Lindstrom Rd.; 3 
miles of Town Line Rd.; 3% miles of 
Yoki Rd.; 2% miles of Connors Rd; % 
mile of Stingy Lake Rd.; 1% miles of 
Ralph Rd.; 5 miles of Goodwill Rd.; 2 
miles Buhl and Little Fork Rd.; 2 miles 
of Gustafson Rd.; 4 miles of Fridland Ra.; 
4 miles of Wein Rd.; 1 mile of Oakman 
Rd.; 3% miles of Hartman Rd.; clearing 
right- -of-way of Howard and Gnesen Rd. 


Duluth, Minn.—The Comrs. have or- 
dered the improvement of W. Superior 
St. bet. Ist Ave. and 25th Ave. W. The 
work will consist in the removal of the 
old tar macadam paving and replacing 
with brick on concrete base, approxi- 
mately 380,000 sq. yds. Estimated cost, 
$65,000. The work will be done by the 
Division of Pub. Wks. 


Winona, Minn.—Bids will be received 
until Feb. 18, it is reported, by C. W. 
Anding, Co. Aud., for constructing 3 
state highways in Bast Burns Valley. 


Fergus Falls, Minn.—Bids will be re- 
ceived until March 24 by the Co. Comrs. 
for furnishing certain road tools and ma- 
chinery. Wm. Lincoln, Co. Aud. 


Bemidji, Minn.—Bids will be received 
until Feb. 17 by the County Auditors of 


Beltrami and Koochiching Counties at 
the office of J. L. George, Co. Aud. at 
Bemidji, for constructing, State Rural 


Highway No. 12, consisting of 45.11 miles. 
The job is divided in 7 divisions, Div. A 
being a dredging job, 12 miles in length 
and involving 96.21 acres of clearing and 
grubbing and 11,000 yds. of excav., the 
estimated cost of which is $9,217. The 
balance of the work consists of clearing, 
grubbing, grading, graveling, ditching 
and installing culverts. The divisions 
vary in length from 3 to 12 miles. ~ 


Laurence, Kan.—Bids will be received, 
it is reported, until Feb. 2 by F. D. Brooks, 
City Clk., for 8800 sq. yds. brick paving on 
Kentucky St., 4000 sq. yds. brick and 4000 
sq. yds. concrete paving in alleys and 
10,000 sq. yds. of asphaltic concrete pavt. 
L. EH. Dunmire, City Engr. 


Winfield, Kan—Bids are wanted until 
Feb. 2, it is reported, for 32,000 sq. yds. 
brick paving. W. C. Hail, .City. Clk. 


Mitchell, S. D.—Bids will be 
until Feb. 6, it 


received 
is reported, by R. A. 
Zangle, Co. Aud., for grading and im- 
proving a number of roads in Perry, 
Badger and Blendon Townships. 


St. Louis, Mo.—The Bd. of Pub, Improv. 
has recommended to the Municipal As- 
sembly for passage drafts of ordinances 
for the following street work: 

Telford—Dover, from Colorado to Grand- 
King’s Highway, $8,959; Mitchell, from 
Parther to McCausland, $7,131. 

Brick—Dodier, from Elliot to Glasgow, 
$4,843; Hiler, from Michigan to Virginia, 
$5,816; Bittner, from B’way to Switzer, 
$13,391. 

Asphalt—Arlington, from St. Louis to 
Natural Bridge, $20,438; Semple, from St. 
Louis northwardly to Ashland, $14,34u. 


Joplin, Mo. Bids will be received, 
reported, until Feb. 8 by V. C. Yantis, City 
Clk., for 7 blocks of asphaltic concrete 
pavement on Bway. 


%Kansas City, Mo.—Contract for the 
construction of Oak Grove and Sni Mills 
Rd. have been awarded by the County 
Court to Kansas Crusher Co. at $25,691. 


Temple, Tex.—R. D. Morgan, City 
Engr., writes that on Jan. 15 the citizens 
of Temple and adjacent county, compris- 
ing Road Dist. No. 5, voted to issue $600, - 
000 road bonds. Bids for the bonds and 
construction will be received at once. 


%Port Angeles, Wash.—Contract has 
been awarded to Lewis, Wiley & Morse, 
of Seattle, at $194,000, for grading, piling 
and cribbing Front, 1st, Oak, Laurel and 
Lincoln Sts. and Railroad Ave. For bids 
in detail for this work see Wngineering 
Record of Jan. 19. Chas. J. Filion, City 
Ioner. 

Bids will be received by the Co. Comrs. 
at Port Angeles. until Feb. 3 for con- 
structing a 9-mile highway from Morse 
Creek to Long Prairie; also constructing 
the Beaver Lake Crescent highway. 


it is 


Davenport, Wash.—Surveys have been 
completed by J. L. Thayer, County Engi- 
neer, for the construction of 31% miles of 
road to Bachelor Prairie. 


Everett, Wash.—Plans have been com- 
pleted by the City Engineer for the con- 
struction of sidewalks, curbs and grad- 
ing of Federal St., at a cost of about 
$14,000. 


Seattle, Wash.—Plans are reported to 
have been submitted to the Bd. of Pub. 
Wks. by the City Engineer for the fol- 
lowing: Grading and curbing of South- 
lake Ave., estimated cost $45,000; sani- 
tary fill of River Park, $49,000. 


Tacoma, Wash.—The County Comrs. 
are reported to have approved plans for 
the following roads: Five miles of the 
Pacific highway, 5 miles of Puyallup Val- 
ley Rd., and 9 miles of the Mt. Tacoma 
Ra. 


* Olympia, Wash.—Contract for paving 
with bitumated macadam Pacifie hign- 


*Items marked thus give the names of parties awarded contracts. 


VoL. 69, No. 


way, Permanent highway No. 1 in Co 
litz County (bids opened Jan. 10) ha 
been awarded to Ambrose-Burdsal Co,, « f 
Portland, Ore., at $38,519. Other bidd 
(all lump sum _ bias): (a) waterboun 
macadam, (b) bitumated macadam: 
son Bloomquest, Portland, Ore., 7. 
$39,482; Ambrose-Burdsal Co., Portland, 
Ore., (a) $385,920; Harry Howard, Po 
land, Ore., (a) $36,071, (b) $41, 410; Ore- 
eon ‘Independent Pay. Co., Portland, Ore., 
(a) $42,137; Kelso Contr. Coz Portland, 
Ore., (a) $41,052, (b) $48,551. "This work 
includes 11 acres clearing and grubbing, 
26,3826 cu. yds. earth excav. (800 ft. free 
haul), 24,777 cu. yds. earth borrow, 976 
cu. yds. solid rock excav., 427,176 sta. 
yds. overhaul (300 ft. free haul), 160 lin. 
ft. 8.x 8 ft. reinfe. concrete culvert, 440 
lin. ft. 24.to 8 in. reinfe. pipe, 900 lin, ft. 
porous drain tile, 3903 cu. yds. base 
courses macadam (meas. loose), 17,424 
sy. yds. top dressing bitumated, 
The following amounts have been al- 
lowed by the State Highway Comm, to the 
following counties for road work during 
Adams County, $44,659; 
Benton, $41,000; Chehalis, $10: 


Clallam, 
Clarke, $32,000; 
litz, $43,000; Douglas, $36,000; Ferry, $10,- 
000; Franklin, $30,000; Garfield, $10,000: 
Grant, $37,000; 
$11,000; King, 
Kittitas, $ i 
$37,000; Lincoln, $45,000; Mason, $12,000; 
Okanogan, $18,000; Pacific, $30,000; Pen 
Oreille, $26,000; Pierce, $155,000; Sai 
Juan, $6,000; Skagit, $41, 000; Skamania, 
$9,000; Snohomish, Rie 000; Spokane, $326, 
000; Stevens, $32,000; Thurston, $37,000: 
Wahkiakum, $9, 300: OCiratian Walla, $77, He 
Whatcom, $104, 000: Whitman, $103,0 
Yakima, $82,000. 


Bellingham, Wash.—The County Comyrs. 
are reported to have passed a resolutio 
providing for constructing a 34%4-mile road 
known as the Sumas-Nooksack Rd., ang 
eee for construction of the Lake Samis 


Auburn, Cal.—Bonds in the sum 07 
$100,000 are reported sold, to be used fol 
construction of the Auburn-Roseville Rd 


Santa Cruz, Cal.—Bonds in the sum 0 
$182,000 are reported sold for consi : 
tion of roads. 


Hanford, Cal.—The Supervisors of King) 
and Tulare Counties are reported to hav 
started condemnation proceedings to se 
cure right-of-way for a highway betwee! 
Hanford and Vasalia; they will also con 
struct the necessary bridges. The State 
Highway Comn., at Sacramento, will con” 
struct a lateral 19 miles long betweet 
Hanford and Visalia, to cost about $200,006 


Covina, Cal.—Bids will be received un 
til Feb. 3 by the Bd. City Trus., of Co 
vina, for improving Puente Ave., requir 
ing approximately 151,400 sq. ft. macadam 
10, 000 lin. ft. curb, 51,700 sq. ft. gutte= 
aud a reinforced concrete culvert. 2 . 
[0% 


Dessery, City Engr., Central Bldg., 
Angeles. 
Pasadena, Cal.—Bids will be receive™ 


until 2 p. m., Jan. 26 (readvertisement) 
by the .Co. Bd. Superv., at Los Angeles 
for improving streets i ] 
Dist. No. 15, on Allen Ave., east of Pasa® 
dena City limits from Colorado to Cal 
fornia Sts. The work will consist of 714 


culverts. Probable cost. $19,000. 
A. Bartlett, Engr., Pasadena. 


Phoenix, Ariz.—See ‘‘Power Plants, 
and Electricity.” 


American Falls, Idaho.—It is reporte. 
that $125,000 bonds will be voted for tha} 
construction of highways. 


Vancouver, B. C.—The estimated fc 
works here during the next year are Ir 
ported as follows: Streets, bridges a 
sidewalks, $122,000; garbage incinerato 
etc., $50,000; sewers, $50,000, and payin: 
plant, $18,000. 

x Contracts for paving on bids open 
Dec. 23 have been awarded as follows 
the Columbia Bitulithie Co., 402 Pender 
Vancouver, 8S. Cambria St., with asphalt” 
concrete payt. in tracks, $42, 428; Comme= 
cial Drive, with asphaltic coneret’| 
stone block in tracks, $20,385; Fir St., wit) 
asphaltic concrete, $7,317; Cornwell St}. 
with asphaltic concrete, $18, 894, and 
Ave., with sheet asphalt, $4,745. To H. — 
Kaiser, of Vancouver, for paving Victor 
Drive, with asphaltic concrete and bri 
block, $183,922. No contracts were let 
paving Venables, Parker, Alexander, 
dova Sts., 13th and 11th Aves., 
postponed for present. F. L. 
Supervising City Engr. 


Vancouver, B. C—The following P 
laws are reported to have been pass 
$100,000 for grading roads, streets, lan 
bulkheads, trestle bridge and culverts 
$150,000 for rocking. planking, ete., 
streets and $17,000 for purchase of si 
and construction of a fire hall. - ff 


POWER PLANTS. GAS AND 
ELECTRICITY. a 


items Arranged Geographically 


South Hadley, Mass.—The citizens 
Jan, 12 voted in favor of municipal 
ing. The South Hadley Falls Blec 
Light Co. will be asked to sell its pla 
to the town. 


January 24, 1914 


—— 


Boston, Mass.—See ‘‘Water.” 


Worcester, Mass.—It is stated that the 
Worcester Hlectric Light Co. will install 
-a 7800 kw turbine to cost about $125,0U0. 
Plans are being prepared to include an 
addition to the building for the installa- 
tion of the turbine and other machinery, 
which will include a new feed water 
pump; installation of nearly 400 luminous 
are lamps is also being considered. 


Westerly, R. |.—The Westerly Light & 
Power Co. expects to erect a fireproof 
substation in Watch Hill within the next 
6 months. M. H. Spellman, Gen. Mer. 


Hartford, Conn.—Contract has been 
awarded to Westinghouse-Church-Kerr 
Co., 87 Wall St., New York, by the Hart- 
ford Electric Light Co., Hartford, for de- 
sign and installation of electrical equip- 
ment in Dutch Point power station con- 
sisting of switching equipment together 
with masonry substructure and wiring. 
Also design and construction of steel 
tower line from Wethersfield to Unionville 
with outdoor substations. 


Meriden, Conn.—The Bd. of Aldermen 
has granted the Meriden Electric Light 
Co. permission to lay underground con- 
duits in the business district. The pres- 
ent plans provide for laying about 1% 
pees of conduits, at a cost of about $50,- 


*New York, N. Y.—Contract has been 

awarded to Westinghouse-Church-Kerr 
Co., New York, by 8S. M. Swenson & Sons, 
of New York, for design and construction 
of new sulphur mine service plant 4000 
boiler horse-power. Instailation of ship 
loading outfit at dock and car-loading 
outfit at mine. Electric generating, dis- 
tribution and transmission systems. 


Newark Valley, N. Y.—D. A. Miller, 
Village Clk., writes that it is proposed to 
construct an electric light power plant, 
35 to 50-kw; generators, 2200 volt, 60 cycle, 
3 phase, to have 92 incandescent lamps 
60-100 and 200 c. p.; it will probably be 
operated by steam. Engineer, Robt, F. 
Chamberlain, of Ithaca. 


Albany, N. Y.—Bids were opened Jan. 
20 by the Trus. of Pub. Bldgs. for electric 
wiring west wing of Capitol, and the New 
York Constr. Co., 1328 B’way, New York, 
id for the work $34,500. 

Lowest bid opened Jan. 20 for the Cen- 
tral Energy Clock System in the State 
Education Building was that of the Self 
Winding Clock Co., 161 Grand Ave., 
Brooklyn, at $2,519. 


_ Afton, N. Y.—%'he Public Service Comn. 
at Albany has authorized the Afton- 
Windsor Light, Heat & Power Co. to 
issue $60,000 bonds, the proceeds to be 
d for the construction of a hydroelec- 
ric power plant. The company proposes 
to furnish electrical service in the towns 
of Afton, Colesville and Windsor. 


Franklin, N. Y.—The Delaware & Ot- 
sego Light & Power Co., of Franklin, ex- 
pects to purchase material for distribution 
‘System, including wire, meters, trans- 
formers, etc.; also incandescent lamps 
and electrical appliances and supplies. E. 
A, Mackey, Mer. 


‘Randolph, N. Y.—Within the next 6 
months the Randolph Electric Light & 
Power Co. expects to erect 13 miles of 
6600-volt transmission line to furnish elec- 
tricity in the villages of Rutledge, Cone- 

oO and Cherry Creek, and to farmers 
residing along the line: also to purchase 
a poles (from 30 ft. to 35 ft.) and fix- 


Elmer, N. J—The Borough Council is 
re ed to be considering installation of 
an electric-street-lighting system. 


Orange, N. J.—Plans are being consid- 
e by the Water and Street Lighting 
of Council for extensions to the 
pal electric-light plant and_dis- 

I ng system, to cost about $13,000. 
| be Berg, Ch. Engr. 


: rsey City, N. J.—Contract has been 

awarded to Westinghouse-Church-Kerr 
pe New York, by the Central RR. 
oO! - J. for construction of under- 


pte 
“round conduit system and feeder cables 
een Communipaw engine terminal 
power house and Jersey City passenger 
Station; also design and installation of 
pipin oom at Jersey City passenger 


Camden, N. J—Contract is reported 

ed_by City Council to the Public 

ee Corp. for 5 years to furnish arc 

| lamps and incandescent and gas lights for 
Street lighting for 5 years. The contract 

| Price each arc lamp $73.83, and for 
e Welsbach gas lamps $25 per year. 


likes-Barre, Pa.—Bids will be_ re- 
ij, it is reported. until Jan. 27 by 

Gates, City Clk.. for a 14-circuit 
board and one 20-circuit protector 
With batteries and battery racks. 


City, Pa.—Sydney B. Martin, of 
gh, is reported to have been se- 
to. prepare plans for a municipal 
ie light plant. Cost about $34,000. 
‘Thery, Chmn. Light Com. 
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Benton, Pa.—Within the next 6 months 
the Benton Electric Co, expects to pur- 
chase two small 3-phase, 6%-cycle, 2300- 
volt alternators (about 35-kw and 50 kw) 
and two 18-in. water turbines; also ma- 
terial for a single-phase, transmission line, 
wbout 4 miles long, and a series of tung- 
sten street. lighting system, consisting 
of 40 100-watt lamps. Glen Appleman, 
Supt. 

*% Philadelphia, Pa.—Contract has been 
awarded the United Electric Constr. Co., 
1727 Sansom St., for electric equipment 
in the new addition to the Ritz-Carlton 
Hotel. Architect Horace Trumbauer, 
Land Title Bldg., Philadelphia. 


Baltimore, Md.—E. B. Whitman, Engr. 
Water Dept., is reported to be preparing 
plans for converting the western pump- 
ing station in Druid Hill Park, into a 
power plant, for furnishing light and 
power to the new dam, filtration plant 
at Lake Monteballo, and the pumping 
stations. Water will be pumped to the 
West Arlington, Walbrook and Roland 
Park sections of the city. Total cost of 
the electric plant about $50,000. 


Broadway, Va.—The citizens have voted 
to issue $5,000 bonds to install a municipal 
electric light plant. 


Wheeling, W. Va.—The County Comrs. 
have granted the Brooke El. Co., of 
Brooke County, a 30-year franchise to 
erect electric transmission lines over four 
roads of the county to furnish electricity 
for lamps and motors. 


Logan, W. Va.—Plans are being pre- 
pared by the Ohio Valley Co. for the in- 
Sstallation of steam generating plant in 
Logan, to have an ultimate output of 20,- 
v00 hp. The initial installation will pro- 
vide for 5000 hp. R. R. Livingston, 2 
Rector St., New York, N. Y., Engr. in 


Charge. 

Orangeburg, S. C.—See ‘‘Water.”’ 

% Jacksonville, Fla. — Contract was 
awarded by the Bd. of Bond Trus. on 
Jan. 15 to the General Electric Co., of 
Schenectady, N. Y., for furnishing city 


with magnetite tub transformers and_are 
light equipment, at $12,104. 

The following are reported to be the 
bids opened by the Bd. of Bond Trus. on 
Jan. 15 for underground electric cables: 
Florida Electric Co. (2 bids), $5,000 and 
$5,500; and Okonite Co., New York, $5,740. 


Coolidge, Ga,—The electric plant of the 
Coolidge Electric Light Co. was destroyed 
by fire recently. 


Canton, Miss.—Within the next 2 or 3 
months the Water & Light Comrs. expect 
to purchase one 160-hp high-speed auto- 
matic engine, one belt-driven centrifugal 
pump having a capacity of from 300 gal. 
to 400 gal. per minute, and one 350-cu., ft. 
air compressor (belt driven). John T. 
Sharp, Supt. 


Greenwood, Miss.—The Electric Light 
& Water Works Comrs. expect to pur- 
chase within the next 3 months a 500-kw, 
three-phase, 60-cycle, 2400-volt (high- 
pressure) turbo-generator, with auxiliar- 
ies, switchboard, etc. . Rot Stott, Mgr. 


Jackson, Tenn.—The citizens on Jan. 19 
voted to issue $25,000 bonds for extension 
to the municipal electric light plant and 


power house. Engineer, J. I. William- 
son, of Jackson. 
Barbourville, Ky.— The Barbourville 


Electric Light & Power Co. has purchased 
the franchise offered by the city. Plans 
are being considered by the company for 
improvements and extensions. 


Paducah, Ky.—The Bd. of Public Works 
has asked City Council for an appropria- 
tion of $16,500 for the municipal electric- 
light plant. 


Jenkins. Ky.—The Consolidated Coal 
Co., of Baltimore, Md., will erect 150 
miles of transmission line in eastern Ken- 
tucky and furnish electricity for lamps 
and motors within a radius of 60 miles of 


Jenkins. D. A. Maurer, of Jenkins, Con- 
struction Engr. 
La Center. Ky.—The installation of a 


municipal electric light plant in La Cen- 
ter is reported under consideration. 


Orrville, O.—See “Water.” 


Cleveland, O.—Legislation authorizing 
the issue of $800,000 worth of bonds for 
the completion of the municipal light 
plant was introduced at the Council meet- 
ing Jan. 12. 


Corydon, Ind.—Within the next 12 
months the Corydon Light, Water & Ice 
Co. expects to erect about 1 mile of new 
line and to purchase one boiler, coal and 
ash handling system. poles, incandescent 
lamps. electrical appliances and supplies, 
ete. Frank R. Wright. Prop. 


Lansing, Mich.—This city will need 
about % mile of underground conduit for 
the municipal electric light system; also 
material for distribution system: nothing 


definite decided upon as yet. C. D. Dodge, 
Supt. U 
Morenci, Mich.—Within the next 4 


months the Morenci-Fayette Light & 
Power Co expects to purchase one com- 
pound condensing engine with a rating 
of from 200 hp to 250 hp and two step- 
down transformers with a rating of about 
80 kva. Geo. F. Avis, Secy. 


Millington, Mich.—Oliver B. Whipple, 
owner of the local electric light piam, 
expects to purchase within the next 6 
months one 50-kw, 3-phase, 60-cycle gen- 
erator, or a 50-kw, 250/125-volt, three- 
wire, direct current generator, one 25-kw, 
125-volt compound-wound generator; alsu 
one 244-kw generator and material for 
street. lighting system for town of about 
800. It is also proposed to erect 4 or 5 
miles of transmission lines. 


Menominee, Mich.—The Menominee & 
Marinette Light & Traction Co. expects 
to install within the next two months a 
200-kw motor-generator set for street 
railway service. Edw. Daniell, Gen. Mer. 


Belding, Mich.—The Spencer Electric 
Co., of Belding, will receive bids about 
Mareh 5 for rebuilding the Smyrna water 
power plant and penstocks in concrete. 
involving about 525 cu. yds. of reinforced 
concrete, 9 tons structural steel and 8 


tons reinforcing steel. Engineers, Fargo 
Iing. Co., of Jackson, Mich. 
Durand, Mich.—The Bd. of JElectric 


Light Comrs: expects to purchase within 
the next 12 months one 125-kva to 177- 
Kkva, 3-phase, 60-cycle, 1100/2200-volt 
generator, directly connected to a four- 
valve non-releasing Corliss engine, and 
from 18 to 22 lamp-posts for five-lamp 
clusters (center lamp vertical and four 
lamps inverted). H. F. Rosenkrans, Supt. 


Bay City, Mich.—Bids will be received 
by O. Wenderoth, Superv. Archt., Treas. 
Dept., Washington, D. C., for a conduit 
and wiring system and lighting fixtures 
in U. S. Post Office at Bay City. 


Marquette, Mich.—The Light and Power 
Comn. expects to purchase within the 
next 12 months about $25,000 worth of 
electrical supplies and appliances. C, Re- 
tallis, Supt. 


Paxton, Ill.—The Central Illinois Utili- 
ties Co., of Paxton, has obtained fran- 
chises in Melvin, Thawville, Danford, 


Ashkum, Chifton, Chebanse and Rankin. 
The company expects to extend its trans- 
mission lines to these towns this spring 
L. N. Boisen, Chief Operating Engr., and 
C. H. Lindsay, of Watseka, Dist. Supt. 


Ottawa, Ill. — The 
Water Power Co. is 
rated. The company includes Simpson 
Bros., who are organizing the water 
power properties of Fox River valley. 
The new company has entered into a 
contract with the Illinois & Michigan 
Canal Comn. relative to the development 
of the power at Dayton. The erection 
of a dam at Dayton is contemplated and 
the water power of Fox River will be 
developed and used for furnishing light 
and power to towns in the Fox River val- 
ley. 


Tower Hill, !ll.—There is reported to be 
a movement on foot here looking to the 
construction of a municipal electric light 
plant. 


Ottawa - Dayton 
reported incorpo- 


% Hanover, II|.—Contract for installing 
the municipal electric-light plant is re~- 
ported to have been awarded to the Jos. 
Chandler Co., of Rockford. 


Waukegan, Ill.—Nothing definite has 
yet been decided upon in regard to the 
proposed ornamental street-lighting sys- 
tem. Probably 150 standards, carrying 
single or cluster lamps, maintained by 
underground wires, will be erected. Con- 
tracts for the work will probably be 
awarded in the spring. M. J. Douthitt, 
City Engr. 


Milwaukee, Wis.—The Council Streets 
Light Com. has recommended for adop- 
tion resolutions authorizing new street 
lights to be installed in the outlying 
wards, which will cost the city $20,000 
annually. The lamps include 246 are 
lights and 210 gas lights. 

A resolution has been recommended for 
adoption by the Council Finance Com. 
providing for an appropriation of $5,000 to 
provide for a survey of the city and to 
make recommendations for a new electric 
lighting system. 


% Manitowoc, Wis.— Contract is re- 
ported awarded by the Olso Power Co. 
(A, O. Anderson, Supt., Manitowoc) to 


Orbison & O’Keefe, of Appleton. for re- 
building dam at Olso. The company re- 


cently increased its capital from $5.000 
to $25,000. 
Ames, la.—Within the next 6 months 


the Electric Light Comn. expects to in- 
stall a 500-kw Curtis turbine with West- 
inghouse condenser, new _ switchboard, 
ete., in the municipal electric light plant: 


also to purchase within the next 12 
months’ additional boiler equipment, 
meters, transformers, carload of poles, 


lightning arresters, one tub transformer, 
etc. Chas. E. Warsaw, Supt. 


Sibley. la.—Bonds to the amount of 
$18 000 have been voted for the establish- 
ment of a municipal electric-light plant. 


Mt. Vernon, la.—The Wapsie Power & 
Light Co., of Mt. Vernon, expects to erect 
about 20 miles of 33.000-volt transmission 
lines from Stanwood to Lowden and Clar- 
ence, Ia., within the next 6 months; also 
to purchase material for same, including 
poles, transformers. lightning arresters, 
insulators. cable, wire, etc. Kenneth 
T.indsay, Mer. 


International Falls. Minn.—Bids will be 
received until Jan. 29 by P. H. Fogarty, 


Items marked thus give the names of parties awarded contracts. 


Clk. Bd. Educ., for furnishing materials 
and installing electric hght. fixtures in 
the high school. Tyrie & Chapman, 
Archts., Auditorium Bldg., Minneapolis. 


Austin; Minn.—Within thé next lL 
months the Bd. of Pub. Wks. expects to 
purchase a coal and ash-handling system, 


material for underground conduit, dis- 
tribution cable, wire and posts. Wim. 
Todd, Supt. 

Ashland, Kan.—Within the next 3 
months the managers of the municipal 
electric lght plant expect to purchase 


material for distribution system, includ- 
ing transformers, poles, lightning arrest- 
ers, insulators, distribution cable and 
wire, meters, electrical appliances, etc 
A. W. Hawes, Mer. 


Kansas City, Kan.—Within the next 2 
months the city expects to erect an addi- 
tion to the municipal power house to 
provide for increasing the output of the 
power plant to supply electricity for power 
purposes; also to install within the next 
three months one 3000-kva, 3-phase, 60- 
cycle, 2300-volt turbo-generator, and to 
purchase wire and insulators for 6 miles 
of 6600-volt transmission line; also to pur- 
chase within the next 6 months coal and 
ash-handling apparatus to serve 2700 hp 


in boilers. F. E. Williams, Electrica) 
[engr. 
Herington, Kan.—The citizens have 


voted to issue $49,000 bonds for extensions 
to water works and electric light systems. 
Plans and specifica_ions will be prepared 
by the Benham Eng. Co., of Oklahoma 
City, Okla. Work will consist of develop- 
ment of new water supply from springs, 
10-in. supply line, pumping machinery, 
extensions to mains in city and addi- 
tional generator unit at electric light 
plant. 


elec- 
destroyed 


Quenemo, Kan.—The municipal 
tric-light plant was recently 
by fire; loss about $6,000. 


Wichita, Kan.—The Kansas City Gas 
& Electric Co., of Wichita, expects to 
purchase within the next 12 months 1200 
kva in transformers (from 5 -kva to 50 
kva), 30) poles (30 ft. to 60 ft.), 4000 insu- 
lators (2300 volts), 75,000 lb. weatherproof 
insulated copper wire (sizes 0000 to No. 
10), 300 alternating-current, 110-volt, two- 


wire and three-wire, 5-amp to 10-amp 
meters; also 800 series tungsten lamps 
(80-watt and 10J-watt) and 50 series 
magnetic are lamps; 1000 electric irons 
and 700 miscellanevus devices. Theo. 
Slade, Asst. Mer. 

Adams, Neb.—Within the next 10 
months the Adams Electric Light Co. 
expects to erect 8 miles of transmission 


lines to supply electricity to another 
town; also to purchase an additional gene- 
rator, one supply pump, poles, transform- 


ers, insulators, lightning arresters for §& 
miles of transmission lines. John Sheffier, 
Proprietor. 

Central City, Neb.—Within the next 3 


or 4 months the Bd. of Light Comrs. ex- 
pects to purchase a 200-kw, 3-phase, 60- 
eyele, 2300-volt generator, with slow- 
speed engine, directly connected. Leonard 
Anderson, Light Comr. 


Bloomington, Neb—The 
cently voted to issue $8,500 
the installation of an electric 
system. 


citizens re- 
in bonds for 
lighting 


Anselmo, Neb.—David Christen is re- 
ported to have petitioned for a franchise 
to construct an electric light plant. 


Eldon, Mo.—Within the next 6 months 
the Eldon Light & Power Co. expects to 
purchase material for street-lighting sys- 
tem, consisting of 100 lamps. The com- 
pany would like to receive estimates on 
this equipment. N. E. Harvey, Pres. 


St. Charles, Mo.—The City Council 
granted a franchise to the St. Charles 
Electric Light & Power Co. John N. Ol- 
son, Mayor. 


*Seattle, Wash.—Contract for installa- 
tion of cluster lights on 5th Ave. Sub. 
Div. No. 1 has been awarded to Dicken 
& Rightmire, 2738 33d Ave., S., at $12,279. 


Olympia, Wash.—The Washington Pub- 
lic Service Co. is reported to have secured 
a franchise for electric light and power 
wires through Olympia to Tenino and 
Grand Mound. 


Dayton, Wash.—It is stated that pre- 
liminary plans are being prepared by 
Jacob Weinhard, of Dayton, for the in- 
stallation of an electric light and heating 
plant. 


Sedro-Woolley, Wash.—Plans for the 
installation of a cluster-lamp lighting sys- 
tem on Metcalf St. from State St. to the 
Great Western crossing, to cost $25,000. 
have been approved by City Council and 


steps will be taken at once to install 
same. Electricity for maintaining the 
lamps will be furnished by the _ Pacific 


Northwest Traction Co., of Sedro-Woolley. 


Bellingham, Wash.—The Skagit Power 
Co., controlled by the Stone & Webster 
Cor., of Boston, Mass., which is planning 
to develop water power properties on 
Skagit River, recently filed notices with 
the auditor of Whatcom County in Bel- 
lingham, for three locations as follows: 
One 19 miles above Marblemouth, one at 
Canyon Diablo and the other below the 
mouth of Ruby Creek. All are for 500 eu. 
ft. of water per second. 
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Olympia, Wash.—The Comrs. of Thurs- 
ton County have granted the Washington 
Publie Service Co. of Olympia, permission 
to erect and operate electric transmls- 
sion lines throughout the county. The 
system will extend from Olympia to Gate, 
via ‘Tentno and Grand Mound; electricity 
will also be furnished to smaller towns 
and farmers along the route. 


Hood River, Ore.—The Odell Develop- 
ment League is reported to be considering 
the construction of a co-operative light 
and power plant on Hood River, and a 
commitee including Mark Cameron, Geo. 
Sheppard, Harry Connoway, R. E. Miller 
and J. E. Ferguson was appointed to make 
a canvass to procure stock subscriptions 
and to obtain the services of an engineer 
to make estimates as to the cost of con- 
structing a plant. 


Chico, Cal.—Plans are being considered 
for the installation of a new street-light- 
ing system. 


Fresno, Cal.—It is reported that the 
Pacific Gas & Electric Co. (John A. Brit- 
ton, Gen. Mgr., 445 Sutter St., San Fran- 
cisco) will spend about $40,000 for in- 
stallation of new gas mains and exten- 
sions to the present system. 


Cal.—See ‘‘Water.”’ 
Ariz.—Bids 


imperial, 


will be received 
by Frank Thomas, City Re- 
corder, for $25,000 street lighting, $25,000 
street improvement, $25,000 park and 
$75,000 Fire Dept. improvement bonds. 


Lovelocks, Nev.—Within the next 6 
months the Lovelocks & Woolsey Light 
& Power Co. of Lovelocks, expects to 
erect 4 miles of 3-phase transmission line 
and to purchase one 150-kw, 3-phase 2400- 
volt generator, one 200-hp water turbine, 
water-wheel governors for two turbines, 
etc.; also material for street lighting sys- 


Phoenix, 
until Feb. 2 


tem for are and tungsten lamps, and 
electrical appliances and supplies, includ- 
ing heating and cooking apparatus, 


vacuum cleaners, washing machines, wir- 
ing supplies, switches, etc. C. L. Yung, 
Mer. 


Lewistown, Idaho.—Residents of the 
Normal Hill District have petitioned the 
City Council for installation of a_street- 
lighting system in that section of the city. 


Idaho—The Lewiston-Clarkson 
Improvement Co., of Lewiston, has peti- 
tioned City Council for a franchise to 
supply electricity for lamps and motors in 
Lapwai. If granted a franchise, the com- 
pany will extend its transmission lines to 
this city, and install a complete lighting 
system. 


Toronto, Ont.—See ‘‘Water.”’ 


Hamilton, Ont.—The citizens are re- 
ported to have voted to spend $335,000 for 
extensions to the city’s hydroelectric sys- 
tem, 


Larder Lake, 


Lapwai, 


Ont.—The D’Or Huronia 
Co., it is reported, is preparing plans for 
a water-power development in the vi- 
cinity of Larder Lake, which will enable 
them to operate its mine and mill on a 
larger scale. , 


Winnipeg, Man.—Bids will be received, 
it is reported, until Feb. 20, by Chairman 
Bd. of Control, for overhead construction 
and line materials for City Light & Power 
Department. M. Peterson, Secy. of Bd. 


Kamloops, B. C.—It is stated that the 
city will begin work on construction of 
the municipal hydroelectric plant as soon 
as weather will permit. 


Vancouver, B. C.—The British Columbia 
Power & Electric Co., Ltd. (C. Gardiner, 
Pres.) is reported to have filed plans with 
the Comptroller for water rights at Vic- 
toria, showing a proposed hydro-electric 
power development: project on the Cheak- 
amus River. 

Alaska.—See 


Thorn Arm Bay, S. E., 


“Industrial Plants.” 


ELECTRIC RAILWAYS. 


Items Arranged Geographically. 


Bridgeport, Conn.—It is reported that 
the New York, New Haven & Hartford 
R. R. Co. (Edw. Gagel, Ch. Engr., New 
Haven) plans to build a new transform- 
ing plant in Bridgeport and uSe power 
generated at its Cos Cob plant to supple- 
~ment the power generated locally in 
Bridgeport for the operation of the 
Bridgeport lines of the Connecticut Co., 
which it controls. 


New York, N. ¥.—In preparation for the 
temporary operation of the Fourth Ave. 
subway in Brooklyn, the Public Service 
Comn. for the First Dist. has completed a 
form of contract for track material. Pub- 
lic hearings on this contract have been 
held, and the Comn. will soon advertise 
under it for proposals to supply the quan- 
tities of such materials estimated as 
necessary for the equipment of the Fourth 
Ave. subway, between Manhattan Bridge 
and 86th St. station. Engineers estimate 
3399 tons of No. 1 open hearth rails, 200 
tons of No. 2 open hearth rails, 260 tons of 
manganese rails, 45,850 cu. yds. ballast, 
6820 cu. yds. concrete and 1765 M ft. of 
ties. 

. Bids will be received by the Public 
Service Comn. for the First Dist., 154 
Nassau St., for construction of the fol- 
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lowing section of new rapid transit rail- 
road, as advertised in the Hngineering 
Record, as follows: 

On Feb. 9 for Sect. 1 of Route 18, White 
Plains Road Rapid Transit Railroad. A 
3-tracked elevated railroad in the Bronx, 
extending from about 180th St. over Bronx 
River and private property. Birchall Ave, 
and White Plains Rd. to a point in White 
reins Rd, about 285 ft. north of »Burke 
Ave. 

On Feb. 10 for Sect. 2 of Route 16, the 
Jerome Ave. branch of the Seventh Ave.- 
Lexington Ave. Rapid Transit Railroad. 
A 3-track elevated railroad in the Bronx, 
extending from a point in Jerome Ave. 
about 45 ft. north of E. 182d St. along 
Jerome Ave., city property and Jerome 
Ave. to a point near Woodlawn Rd. 


Albany, N. Y.—The matter of construct- 
ing a trolley line on east side of the Hud- 
son River, bet. Albany and Troy, will be 
presented to the Bd. of Directors of the 
Albany Southern Railroad Co., at its 
next meeting. The length of the road 
would be 7 or 8 miles, connecting the 
cities of Rensselaer and Troy. 


Pittsburgh, Pa.—The Sewickley & Edge- 
worth Ry. Co, is chartered to build a 2- 
mile electric railway in Allegheny Coun- 
ty. Capital, $12,000. Incorporators: Wm. 
Walker, of Lee, Pres.; Henry Oliver, W. 
I, Lloyd and others. 


Columbus, Pa.—About 6 miles of new 
track will be laid between Columbus, 
Pa.,-and Clymer, N. Y., by Corry & Col- 
umbus St. Ry, (CG. ie Northrop, Gen. Mer., 
Corry) during the year. 


Bloomsburg, Pa.—An 8-mile extension 
between Millville and Bloomsburg will be 
built during the year by the Bloomsburg, 
Millville & Worthern Ry. Co. (D. O. Cough- 
lin, Pres., Wilkes-Barre). 


Scranton, Pa.—Work will be begun at 
once on extensive improvements which 
will cost about $500,000, by the Seranton 
& Binghamton Traction Co. (LAME: 
Dougherty, Ch. Engr., Seranton.) 


Hagerstown, Md.—Plans are being made 
by Washington County Traction Co. to 
build a 2-mile electric railway from Ha- 
gerstown to Security. Power will be se- 
cured from the Hagerstown & Frederick 
Electric Railway Co.’s power house at Se- 
curity. Henry A. Bester, Jr., and Clar- 
ence Keedy are interested. The promot- 
ers state that this new company will be 
entirely independent of the Hagerstown 
& Frederick Ry. 


Washington, D. C.—it is planned to 
build 2.94 miles of new track in Washing- 
ton during the year for the Washington 
Ry.-Electric Co. (L, E. Sinclair, Ch. Eng., 
218 14th St. N. W.). 


Charleston, W, Va.—The Charleston In- 
terurban Ry. Co. is planning to build a 
25-mile extension from Charleston to 
Montgomery. 


Carmen, N. C.—The Gulf & Bay Ry. Co. 
is chartered to build a 10-mile electric or 
steam railway betwen Belva and Carmen. 
Capital, $10,000. Incorporators: <A. G. 
Betts, D. M. Harshburger and B. Star- 
buck, Stackhouse, N. C.; W. N. Garrett, 
Hot Springs, and others. 


N. C.—Plans are being consid- 
ered by Dan River Ry. Co. to build a 30- 
mile line from King to Asbury. Gas- 
electric cars will be operated for pas- 
senger traffic and steam for freight. H. 
Miller, Clements, N. C., is interested. 


King, 


Easley, S. C.—Plans are being made by 
the Northwestern Electric Ry. Co. to 
build a 150-mile electric railway from 
Hasley to Augusta via. Anderson, Abbe- 
ville, McCormick and Edgefield. Capital, 


$100,000. Incorporators: James EB, Leacn 
and W. C. Smith, Easley; A. S. Farmer 
and J. Anderson, Anderson; S. J. 


H. 
Wakefield and A. M. Erwin, Antreville. 


Covington, Ga.—A 3-mile extension will 
be built and the Covington & Oxford St. 
Ry. Co.’s (R. C. Guinn, Gen. Mgr., Coving- 
ton) present lines in Covington will be re- 
laid with 56-lb. rails during the year. 


Valdosta, Ga.—The Valdosta Street Ry. 
(W. S. West, Pres., Valdosta) has award- 
ed a contract to the West Construction 
Co., Chattanooga, Tenn., to rebuild its 
line on Patterson St. in Valdosta with 


7-ft., 70-Ib. rails. 
Birmingham, Ala.—The Birmingham 
Railway, Light & Power Co. (A. H. Ford, 


Gen. Mer., Birmingham) plans to spend 
$1,300,000 for reconstruction and improve- 
ments of its lines during the year. The 
two extensions already planned are from 
Vinesville to Corey and from the Boyles 
line to Balsito. 

Surveys have been completed by Bir- 
mingham Interurban Ry. Co. between 
‘Hale Springs and Birmingham, 9 miles. 
This 14-mile line will connect Birming- 
ham, Hale Springs and Coal Mines. Dan- 
iel P. Hale, Birmingham, is interested. 


West Monroe, La.—The North Louisi- 
ana Electric Ry. Co. has received a fran- 
chise from the Council in West Monroe. 
Negotiations are under way between this 
company and the City Council to have this 
railway enter Shreveport via the new 
bridge. This 120-mile line will connect 
Shreveport and Monroe via Homer, Min- 
den, Ruston and. West. Monroe. Acad Bs 
Blevins, of Shreveport, Pres. 


New Orleans, La.—The New Orleans 
Railway & Light Co. plans to build 7.06 
miles of new track in New Orleans during 
the year. 


Shreveport, La. — The North Louisiana 
Ilectrie Ry. Co, plans to build a line be- 
tween Shreveport and Monroe via Ruston 
and Minden. Construction will begin in 


»the spring. The surveys have been com- 
“pleted and the right-of-way secured for 


the entire line. A. B. Blevins is inter- 


ested, 


Danville, Ill.—Right-of-way is being se- 
cured and plans are being made to begin 
construction in the spring on the Danville, 
Crescent & Kankakee Traction Co. line to 
connect Danville, Crescent City and Kan- 


kakee. John P. Pallissard, of Watseka, is 
interested. 
Chicago, IIl—The Chicago Rys, Co. 


proposes building 27 miles of new track 
in Chicago during the year. 


Waterloo, la.—The Waterloo, Cedar 
Falls & Northern Ry. Co. plans to .build 
22 miles of new track during the year be- 
tween Urban and Cedar Rapids. 


Charles City, la.—Work will begin 
early in the spring on the electrification 
of Charles City & Western Ry. Co. C. 
W. Harb, Pres., Charles City) from 
Charles City to Marble Rock, 13 miles. 
It is planned to connect this railway with 
the Chicago Great Western R. R. 


St. Paul, Minn.—The St. Paul Southern 
Electric Ry. plans to have.the Interurban 
Construction Co. build about 36 miles of 
new track during 1914, to connect Has- 
tings, Cannon Falls, White Rock 
Zumbrota. 


Minneapolis, Minn.—The Twin City 
Rapid Transit Co., of Minneapolis, plans 
to build about 19.50 miles of new track 
during the year. 


Manhattan, Kan.—The Manhattan City 
& Interurban Ry. Co. will construct 
about 10 miles of new track during the 
year. 


East St. Louis, Mo.—The Hast St, Louis 
Ry. Co. has asked the Council for a fran- 
chise on Main St: from Broadway to Mis- 


souri Ave. in East St. Louis. A. J. Purin- 
ton, Gen. Supt., East St. Louis. 
Blaine, Wash.—Right-gf-way is being 


secured for the Blaine-Lynden Electric 
Ry. between Blaine and Lynden. John J. 
Pinckney is interested. 


Seattle, Wash.—Specifications have been 
approved by the Bd. of Pub. Wks. for the 
following equipment for the municipal 
electric car line: 36,000 ft. triple braided 
weather proof copper cable and 5500 ft. of 
rubber insulated copper cable. Bids will 
be called for about Feb. 1. 


Bakersfield, Cal.—W. P. Early, Petalu- 
ma, and A. D. Bowen, San Francisco, are 
considering plans to build an electric line 
from Bakersfield to San Luis Obispo. Sur- 
veys will soon be made. 


Clovis, Cal.—The Fresno & Clovis In- 
terurban Ry. Co, has received a franchise 
from the Council on Fifth St. from the 
east city limits to the west city limits in 
Clovis. This 24-mile line will connect 
Fresno, Clovis and Academy. F. S. Gran- 
ger, of Clovis, Pres. 


%*San Francisco, Cal.—Contracts for ma- 
terials for the construction and equipment 
of the new lines to be built by the city 
this year for Geary Street Municipal Ry. 
Co. (Wm. Larned, Ch. Engr., San Fran- 
cisco) were awarded recently by the Bd. 
of Public Works as follows: The United 
States Steel Products Co., contract for 
steel rails, rail joints, fastenings and 
rail spikes; the Payne Bolt Works, con- 
tract for steel tie rods and nuts; the 
Eccles & Smith Co., the contract for tie 
plates, brace plates and rail _ braces, 
and the Caspar Lumber Co., redwood 
cross ties. 


Salt Lake City, Utah—During the next 
few weeks the Salt Lake & Ogden Ry. 
Co. (BH. A. Vail, Ch. Engr., Salt Lake 
City, Utah) will award contracts to build 
3 miles of additional double track, 1 mile 
of paved track and miscellaneous track- 
age to reach the new city terminal and 
new freight yards in Salt Lake City. 


London, Ont.—As a result of two reso- 
lutions passed at the last session of the 
Middlesex County Council, the Hydro- 
Electric Power Comn. of Ontario will be 
petitioned to conduct surveys, supply esti- 
mates of cost of construction on two elec- 
tric radial lines within the county. One 
proposed line is from London to Stratford 
via St. Marys, and the other is from Lon- 
don to Grand Bend. 


Hamilton, Ont.—The Hamilton Street 
Ry. Co, plans to build 4.5 miles- of new 
track during the year. Wm. C. Hawkins, 
Ch. Engr., Hamilton. 


St. Thomas, Ont.—The London & Lake 
Erie Railway & Transportation Co. (W. 
N. Warburton, Gen. Mgr., London) has 
received permission to build an extension 
on Wellington St. in St. Thomas. Per- 
mission was also given the company to 
run the city’s line on Wellington St. from 
Forest Ave. to connect with this exten- 
sion. 


Items marked thus give the names of parties awarded contracts. 


and 


Lee 


Vou. 69, No. 


Nelson, B. C.—Plans are being co 
ered by Nelson Street Railway Co. ( 
Ingram, Ch. Engr., Nelson) for the h 
terment of existing lines and for the ¢ 
struction of several extensions in N 
during the year. 


RAILROADS. 


Items Arranged Geographically. 


Cape May, N. J.—Tentative plans 
been prepared and are now bein 
sidered by the Bd. of Public Utility 
Trenton, for elimination of three 
crossings on the West Jersey and 
shore and Philadelphia & Reading 
roads at Cape May. 


Gore, Ga.—Local press reports 
that the Rome & Northern R. R, Co. 
M. Smith, Ch. Engr., Rome) is consi 
ing the extension of its line from Go 
Subligna, a distance of about 8 miles, 


Memphis, Tenn.—See ‘‘Miscellaneous,” 


Cleveland, O.—The City Council 
passed an ordinance providing for 
issue of $100,000 bonds for abolishing gra 
crossings at 105th St. and the L. S, 
see at Ivanhoe Road and the WN: 
‘late. 


Great Falls, Mont.—The Soo Line 
filed notice with the Secy. of State o 
intention of extending its lines 66 
westward. C. N. Kalk, Ch. Ener., Mi 
apolis, Minn. : 


Sumas, Wash.—Chicago, Milwaukee 
Puget Sound Ry. Co. is reported to 
surveying a belt line around Sumas, 
Reeder, Asst. Ch. Engr., Seattle, 


Toppenish, Wash.—The ‘Northern 
cific Ry. Co. (A. R. Cook,, Asst. EB 
Tacoma) plans to construct an extensi 
to its line running from here to Ft. 
coe, a distance of 11 miles, to White S 


%*San José, Cal.—Contract for construc 
ing the line of the Terminal Ry. Co. b 
tween this city and Port San José h 
been awarded to Mahoney Bros. of | 
Francisco. 


Phoenix, Ariz.—It is reported that abo 
$1,500,000 ‘will be spent by the Southe 
Pacifie R. R. Co. (W. Hood, Ch. 
San Francisco) in improving its bra 
lines in Arizona. The Arizona EH 
R. R. Co., which operates the Southe 
Pacific branch roads of the state, 
been granted permission to issue $1, 696. 
of first mortgage bonds by the State Co! 
Comn. for these improvements. 
Buckeye line extending from Pho 
westward to the Hasayampa Ri 
miles, will be the. first to receive at 
tion, the sum of $678,029 being set 
for the work on this line. The rem 
of the bond issue will be expended on 
Phoenix & Eastern, extending from Pl 
nix to Winkleman, and on the 
branch from Bowie, on the main li 
the Southern Pacific. 


PUBLIC BUILDINGS. 
Items Arranged Geographically 


Boston, Mass—The Council has ad 
a loan order for $80,000 for a ney 
station to be erected in Charlestown 


%*Plymouth, Mass.—Contract for 
ing the U. S. Post Office has been aw: 
to H. E. O’Brien, of New York, N. 
$81,532. 


New York, N. Y.—Bids will be re 
until Feb. 19 by O. Wenderoth, S 
Archt., Washington, D. C., for the 
struction of a new inclosed stairway, 4 
ditional inclosures of elevators, etc., a 
certain alterations at the U. S. Appra 
ers’ Warehouse, New York. ; 


Jamaica, L. I., N. Y.—Bids were 
Jan. 20 by the Bd. of Health, New 
City (Ernst J. Lederle, Pres.) for 
nishing labor and material to ere 
complete, together with all necessar, 
terations and other work incidental 
to for a pavilion on the grounds 
Dept. of Health, Flushing Ave., 
maica, Boro. Queens, but the awar 
the contract has been held up by 
of the Bd. of Estimate and App 
ment, who are_ investigating Di 
peo ist construction of a hospital 
site 


Riverside, L. I., N. Y.—Plans ha 
submitted to the Bd. of Superv. 
brick addition to be erected to the 
ty Clerk’s office to cost $35,000. 


Buffalo, N. Y.—See ‘‘Miscellaneou 


Bedford Hills, N. Y.—Bids were 
by the Bd. of Managers of the Nev 
State Reformatory for Women, B 
Hills, Jan. 20, for construction 0! 
tages and hospital building: — 
No. 1 ineludes construction work 
plete for Cottages Nos. 9, 10 and 1 
No. 2 includes construction work ¢c0} 
plete for the Hospital. ag 
No. 3, includes construction wor 
plete for Cottage No. q 
No. 4 includes construction work Co 
plete for Cottages Nos. 14, 15 and 
General Construction—Callanan_ 
cott, Albany, (1) $74,862, (2) pete 
$21, hee (4) $64.000: Casper oonae 
Co. ew York, (1) -$77 ( 
@) $22 266, ae $62,981: Baar 
ew (1) $80,883," Qs 
(3) "$22, 302, rey "jor. 018; D. F. Dak 


Sopa Es 
o., Roche,.ter, (1) $8,000, (2) $3,000 
eye ie -B: Armstrong Co., Al- 


owest bidder: Edward 
‘ Y, $3,056, (2) $1,670, (3) 
; i. and (4) $3,463. ~ 


Oneonta, N. Y.—Contract for erecting 
ie U. S. Post Office has been awarded to 
, B. Wills, of New York, at $69,221. 


_ Albany, N. Y.—Plans have been com- 
pleted by Lewis F. Pilcher, State Archi- 
eet for the 2-story armory for Troop B 
to be erected on New Scotland Ave. Bids 
for the construction will be asked soon. 


_ Napanoch, N. Y.—Bids will be received 
by the State Bd. of Managers of Reforma- 
tories at the Eastern New York Reforma- 
_ tory, Napanoch, until Feb. 14 for furnish- 
} ing structural steel and iron work and 
_ window and door guards for the hospital 
_ building, as advertised in the Engineering 
Reco Lewis F. Pilcher, State Archt., 
i Albany. 
] 
. 


Asbury Park, N. J.—Plans are being 

prepared by Geo. S. Drew, State Archt., 

Trenton, for a i1-story armory to be 
_ erected here at a cost of $25,000. 


_ Atlantic City, N. J.—The erection of a 
nurses’ home, costing $40,000, in connec; 
tion with the Atlantic City Hospital, is 

_ under consideration. 


ae 
Hopewell, N. J.—Plans are being pre- 
pared by Wm. F. Endebrook, American 
Mechanics Bldg., Trenton, for a -4-story 
orphan asylum to cost $40,000; also for a 
4-story day nursery and receiving home 
to be erected at Hopewell for the Diocese 
of Trenton. Rev. Jas. A. Faul, of Tren- 
ton, in charge. 


__ Trenton, N. J.—The sum of $50,000 has 
been given for the erection of an addi- 
_ tion to the public library. Address Li- 
_ brary Trustees. 


Philadelphia, Pa.—See “‘Sewerage and 
Sewage Disposal.” 


_ Allentown, Pa.—Bids will soon be asked 
by the Co. Comrs. at Allentown for erect- 
ing the 3-story brick and granite court 
Epase;.to cost about $250,000. 


___Spring City, Pa.—Bids are wanted, it 
is reported, until Feb. 5 for erecting 2 
dormitory buildings, each 2 stories high, 
the Hastern Pennsylvania State In- 
ute for Feeble-Minded at Spring City. 
Philip Johnson, Archt., Land Title Bldg., 
Philadelphia. 


_ Brownsville, Pa.—Bids are to be asked 

at once for erecting the Brownsville Gen- 
1 Hospital according to plans by And. 
Cooper, of Uniontown. The building is 
) be 2 stories, brick and terra cotta and 
| to consist of a main building with 3 

‘ gs. 


*ittsburgh, Pa.—Plans have been pre- 
pared for a 3-story brick orphanage and 
home for the aged to be erected on the 
Irwin tract, Mount Lebanon Township, at 
a cost of $20,000 by the Baptist Orphans 
age and Home Society of Western Penn- 


nia. 
_Plans for the testing laboratory for the 
United States Bureau of Mines, to be 
and Ww on the Magee tract on Forbes St. 
Woodlawn Ave., are to be prepared 
Henry Hornbostel, Schenley Park. 
€ plans are to include an administra- 
building, mechanical laboratories 


and power plant, and the cost is to be 
t $500,000. 


iladelphia, Pa.—Bids will be received 
Feb. 7 at the Bureau Yards and 


Estimated cost, $12,800. 
inS_ are being prepared by Lewis 
r Baker, 34 S. 17th St., for a 4-story 
and stone nurses’ home to be 
on Penn and Chew Sts. for the 


ittsburgh, Pa.—Plans of Edw. Brown 
®, of Pittsburgh, an associate in the 
of Palmer, Hornbostel & Jones, have 
Selected for the joint city and 
ty building to be erected on 4th Ave., 
it, Ross and Diamond Sts., to cost 
000. McClure & Spahr, R. E. Trim- 
Jansen & Abbott and Rutan & Rus- 
all of Pittsburgh, received honorable 
m and $1,000 each. 


kWashington, D. C.—Contract for the 
vation at the site of the Columbia 
ital for Women (bids opened Jan. 3) 
en awarded to Warren F. Brenizer 

» of Washington, at $6,200. 
. site on the square between 17th and 
h sg TREES and a Hag ey Ara 
pepran ibrary and the Memoria 
tal Hall, has been pglected on 
ae ue Red Cross Memorial 
-§ cost of $700,000. The Sec- 
of War is Chmn. of the Comn. 
erection of the building in charge. 


nston-Salem, N. C.—Contract for 
ing the U. S. Post Office has been 
led to the Wise Granite Co., of Rich- 

Va., at $185,830. { 


iY 
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Dothan, Ala.—Bonds amounting to $40,- 
000 have been sold, proceeds to be used 
to erect a city hall. 


% Mobile, Ala.— Contract has . been 
awarded, by the Bd. of Revenue and Road 
Comrs.{for erecting a brick building and 
installing a heating plant at the county 
poor farm to Jett. Bros. Contr. Co, of Mo- 
bile at $14,985. 


Laurel, Miss.—Bids will be received un- 
til Jan. «26 by D. A. Scarborough, City 
Clk., for $40,000 bonds, issued for the pur- 
pose of erecting municipal buildings and 
lor street improvements. 


Lafayette, La.—Plans have been sub- 
mittea by Harold Raymond, of New 
Orleans, for the proposed new court house 
to cost $60,000. Adaress Police Jury. 


% Oberlin, La.—Contract for erecting a 
fireproof reintorced concrete, brick and 
hmestone court house costing $77,500, and 
a reinforced concrete jail costing $22,o.vU, 
has been awaraed to L. R. Wright & Co., 
of Dallas, Tex. ‘'Favrot & Livaudais, of 
New Orleans, Archts, 


_ *%Gainsboro, Tenn.—Contract for erect- 
ing a brick jail and sheritf’s residence 
from plans of R. E. ‘Yurbeville, Noel 
Blk., Nashville, has been awarded to 
Neal Vaughn & Son, of Nashville; M. J. 
Dixon, Chmn. Bldg. Com, 


Bellaire, O.—Bids were opened at the 
oflice of the Superv. Archt., ‘“reas, Dept., 
Washington, D, C., Jan. 19, for construc- 
tion compiete of U. S. Post Otmece at 
Bellaire. (a) Limestone, (b) sandstone. 
Potter Lumber Co., East Liverpool, (a) 
$65,640, (b) $69,400; Francis F. Schellen- 
berg Co., Pittsburgh, Pa., (a) $6U,6uu, (d» 
$o04,v00; John G, Unkefer & Co., Minerva, 
(a) $67,277, (b) $12,777; Frazier Evans 
Constr. Co., Philadelphia, (a) $65,810, (b) 
$/Z,510; R. S. Moore, Latayette, Ind., (a) 
$68,845, (b) $73,177; Westchester Hing. Co., 
New York, (a) $62,695, (b) $68,700; E. T. 
Abbot Constr. Co., New York (a) $64,790, 
(pv) $70,000; Jas. Devault, Canton, (a) 
$73,346, (b) $75,000; Thos. W. Cissel, 
Wooster, (a) $68,500, (b) $73,000; Shih 
McClaine, Sr., Bellaire, (a) $78,987, (b) 
$13,987; G. W. Stiles Constr. Co., Chicago, 
Ill., (a) $64,278, (b) $74,000; W. J. Mc- 
Claine, Jr., Bellaire, (a) $81,368, (b) $84,- 
800; Dunlap & Co., Columbus, (a) $/3,798, 
(b) $76,200; Olin Gerlach, Frostburg, Mda., 
(a) $67,865, (b) $/1,000; Chas, D. Keyser, 
Bellaire, (a) $84,900, (b) $87,900; W. H. 
Batson, Moundsville, W. Va., (a) $68,900, 
(b) $71,900. 


Cincinnati, O.—Bids will be received by 
the Bd. of Hospital Comrs. (Fred, S. 
Spiegel, Pres.) until Feb. 17 for furnishing 
material and erecting the special conta- 
gious building for the new general hos- 
Pital, as advertised in the Engineering 
Record. Architects, Samuel Hannatord & 
Sons, Hulbert Blk., Cincinnati. 

All bids recently received by the Hos- 
pital Commission for erecting the Branch 
noes have been rejected as being too 
high. 


Lakewood, O.—Bids will be received in 
the spring by the Trustees of Lakewood 
llospital tor the erection of a 4-story red 
brick building, 160 x 200 ft.; cost $50,000, 
with $15,000 for equipment. Architect, 
Paul T. Cahill, of Lakewood. 


Piqua, O.—Bids will be reccived by O. 
Wenderoth, Superv. Archt., Washington, 
D. C., until Feb. 27 for construction com- 
plete of U. S. Post Office at Piqua, as 
advertised in the Engineering Record. 


Cleveland, O.—Plans have been pre- 
pared for a 2-story neighborhood club 
house to cost $30,000 to be erected in Lin- 
coln Park, and also for a swimming pool 
to cost $18,000, to be constructed in con- 
nection with said building. Address City 
Commissioners. 

The City Council has passed a bond is- 
sue of $900,000 for a new city hall and 
$75,000 for the West Side Market House. 


%* Middletown, O.—Contract for erecting 
a building at the City Hospital has been 
ae to Caldwell & Iseminger at $45,- 


Akron, O.—Bids will be received until 
Feb. 3 by the Bd. Trus., Summit County 
Children’s Home (F. D. Saunders, Secy.), 
for erecting a 3-story, 30 x 40 ft., brick 
hospital. Harpster & Bliss., Archts., 
Nantucket Bldg. 


Paulding, O.—Plans are to be prepared 
by Howard & Merriam, of Columbus, for 
the county infirmary farm building to 
cost $20,000. Address Co. Comrs. 


% Mishawaka, Ind.—Contract for erect- 
ing the U. S. Post Office at Mishawaka, 
including plumbing, gas piping, heating 
apparatus, electric conduits and_wiring, 
etc., has been awarded to Thos. W. Cis- 
sel, Wooster, O., at about $53,988. 


Markland, Ind.—Bids will be received by 
Lieut.-Col. H. Jervey, Corps. Engrs., 
U. S. A., Cincinnati, O., until Feb. 17 for 
erecting two 2-story, 7-room, brick locK- 
keepers’ houses at Dam 39, Ohio River, 
near Markland, as advertised in the En- 
gineering Record. 

Big Rapids, Mich.—Bids will be receivea 
until Feb. 28 by O. Wenderoth, Superv. 
Archt., Washington, D. C., for the con- 
struction, complete (including mechanical 
equipment, interior lighting fixtures and 
approaches), of the U. S. Post Office at 
Big Rapids. | 


Detroit, Mich.—Plans have been com- 
pleted by W. B. Stratton, Union Trust 
Bldg., for the county detention home to 
be erected at Rivard St. and Hancock 
Ave., at a cost of $128,000. 


Grand Rapids, Mich.—The Michigan 
branch of the Sisters of Mercy, with 
headquarters at Big Rapids, have secured 
a site in this city on which it is pro- 
posed erecting a headquarters building 
costing $250,000, the present headquarters 
to be transferred to this city. 

Bids will be received, it is reported, 
until Jan. 28 by York & Sawyer, Archts., 
50 E. 41st St., New York, N. Y., for erect- 
ing a 5-story U. B. A. Hospital for the 
Dewi mag Hospital Assoc. Probable cost 
$500,000. ' 


Chicago, IIl.—Bids will be received un- 
til Jan. 29 by L. E. McGann, Comr. of 
Pub. Wks., for furnishing and erecting 
in place marble and slate work and fur- 
nishing plumbing fixtures which will be 
erected by the city. 


*Duquoin, Ill.—Contract for erecting 
the U. S. Post Office at Duquoin, includ- 
ing plumbing, heating, gas piping, elec- 
tric wiring, etc., has been awarded to 
Hiram Lloyd Bldg. & Constr. Co., Oda 
Fellows Bidg., St. Louis, Mo., at $52,617. 


Hallsville, I1l.—Bids will be received, it 
is reported, until Jan. 27 by Special Bidg. 
Com. of the Bd. of Superv., of which John 
O’Brien is a member, at the office of the 
County Clerk at Clinton, for erecting a 
2-story brick and fireproof building for 
the inmates of the Dewitt County Farm, 
at Hallsville. <A. L. Pillsbury, Archr., 
Bloomington. 


Ashland, Wis.—Competitive plans will 
be received, it is reported, until Feb. 1 
by Bldg. Com. (C. A. Rudquist, Chmn.) 
for a court house to cost between $110,000 
and $130,000. 


Portage, Wis.—The Co, Comrs, at Port- 
age are considering the erection of a poor 


house costing $25,000, plans for which 
have been prepared. 
Marshalltown, la.—Plans have_ been 


prepared for the brick and stone 2-story 
Jewish Institute which is to be erected at 
7th and Jackson Sts. for the United He- 
brew Congregation. 


Sioux City, la.—Steps are being taken 
by Dr. A. J. Moe for erecting a 5-story 
fireproof hospital on 7th and Jackson Sts., 
to cost $150,000. 


Anoka, Minn.—Bids will be received un- 
til Feb. 9 by the Bd. State Armory 
Superv. at the office of the Secy., Pioneer 
Bldg., St. Paul, for erecting an armory 
at Anoka, including heating, plumbing 
and electric work. Alden & Harris, 
Archts., Commerce Bldg., St. Paul. 


St. Paul, Minn.—The Executive Coun- 
cil of the State Historical Society has de- 
cided upon the site at Cedar St. and Uni- 
versity Ave. for the new State Historical 
& Supreme Court Building. 


%Carleton, Minn.—Contracts for erect- 
ing the county jail and sheriff’s residence 
at a total cost of $30,000 have been 
awarded as follows: General construc- 
tion to Jacobson Bros., plumbing to J. P. 
Adams, cell work to Diebold Safe & Lock 
Co., electric work to L. P. Runkle, and 
heating to O. Bruno. 


Duluth, Minn.—The Hoyme Hospital 
Assoc. is reported to be taking steps to 


erect a hospital costing $50,000. Rev. J. 
H. Stenberg, Secy. 
Horton, Kan.—J. C. Holland, of To- 


peka, has been selected to prepare plans 
for the proposed new city hall; cost about 
$15,000. B. B. Norris, City Clk. 


* Concordia, Kan.—Contract for erect- 
ing the U. S. Post Office at Concordia 
has been awarded to Hiram Lloyd Bldg. 
& Constr. Co., Odd Fellows Bldg., St. 
Louis, Mo., at $61,144. 


Williston, N. D.—Bids will be received 
until March 9 by O. Wenderoth, Superv. 
Archt., Washington, D. C., for the con- 
struction, complete (including mechanical 
equipment, interior lighting fixtures and 
approaches), of the U. S. Post Office at 
Williston. 


Springfield, Mo.—Bids will be received, 
it is reported, until Feb. 10 by Bldg. 
Comn. for the Clark County Infirmary 
(G. E. McCord, Pres.) for erecting the 
county infirmary. R. C. Gotwald, Archt., 
Springfield. 


Searcy, Ark.—Bids will be received until 
Feb. 28 by O. Wenderoth, Superv. Archt., 
Washington, D. C., for the construction 
(including the mechanical equipment, in- 
terior lighting fixtures and approaches), 
of the U. &. Post Office at Searcy. 


Kingsville, Tex.—Bids will be received 
until March 1 by the Clerk-of the Com- 
missioners Court at Kingsville for erect- 
ing a fireproof court house and hospital in 
Kingsville. Atlee B. Ayres, Archt., 626 
Bedell Bldg.. San Antonio. Ben. F. Wil- 
son, Co. Judge. 


*San Antonio, Tex.—Contract has been 
awarded on bids opened Jan. 5 by Bd. 
of Mers., of the Southwestern Insane 
Asylum, to E. Niggli & Son, of San An- 
tonio, for erecting a 2-story reinforced 
concrete hospital building at $48,149. 


Terrell, Tex.—Bonds in the amount of 
$40,000 have been voted for the erection 
of a city hall and fire station. 


xItems marked thus give the names of parties awarded contracts. 
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Sherman, Tex.—The plans prepared by 
John Tullock, of Sherman, for the Car- 
pogte Library, have been accepted. Cost 
$20,000. 


Salem, Ore.—The State Fair Bd. (Frank 
Meredith, Secy.) has approved-plans for 
the brick pavilion to be erected at the 
fair grounds. . Bids for the construction 
are to be aSked at once. Appropriation, 
$60,000. 


Turlock, Cal.—The Sisters of. Provi- 
dence propose erecting a hospital here 
costing $40,000. H.S. Crane, Pres. of the 
Bd. of Trade, inay be able to give further 
information, 


Santa Barbara, Cal.—The Co. Comrs. 
intend erecting a county hospital costing 
$80,000. 


%San Francisco, Cal.—Bids were opened 
Jan, 5 by Panama-Pacific International 
Exposition, Oregon Comn. (O. M. Clark, 
Pres., Commercial Club Bldg., Portland, 
Ore.), for erecting the Oregon Building, 
from plans of Foulkes & Hogue, 418 Com- 
mercial Club Bldg.. Portland, Ore.: Steb- 
inger Bros., Portland, Ore., $40,890; Sound 
Constr. & Eng. Co., Seattle and Portland, 
$55,979; Strehlowe, Freese & Peterson, 
San Francisco, $51,490; W. W. Anderson 
Co., San Francisco, $49,990; J. H, Till- 
man Co., Portland, Ore., $37,375; Robt. 
Wakefield, Portland, Ore., $47,975; Fred & 
P. L. Fischer, San Francisco, $33,973; 
Frank M. Garden & Co., San Francisco, 
$40,973; Ward-& Goodwin, San Francisco, 
$42,890; F. Cooke Caldwell, San Francisco, 
$35,987; Phil E. Dunnavant, San Fran- 
cisco, $45,933; Foster Vogt, San Francisco, 
$33,980 (awarded contract); Matthies & 
Griffith, San Francisco, $50,89 Chas. 
Wright, San_ Francisco, $37,730; . J. 
Lynch, Son Francisco, $52,000; A. Forris- 
ter Devereaux, San Francisco, $70,000; 
Jas. L. Brown, Inc., San Francisco, $54.- 
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125; Williams Bros. & Henderson, San 
Francisco, $57,700; W. B. Lance, San 
Francisco, $51,900; McLeran & Peters, 


San Francisco, $50,892. 

The Dominion Government at Ottawa, 
Ont., has appropriated $300,000 for the 
erection of a building at the Panama- 
Pacific Exposition, San Francisco. 

The Bd. of Works has requested the 
City Council to authorize the construc- 
tion of the following buildings: Cooper 
School, at Jones and Lombard Sts., cost 
$115,000, Houghton Sawyer, Archt., 
Shreve Bldg.; Engine House No. 12, 
Drum and Commercial Sts., cost $60,000, 
Ward & Blohme, Archts., 310 Sansome 
St.; auxiliary alarm fire station at Jeffer- 
son Sq., cost $40,000, plans prepared by 
the city architect; Potrero Emergency 
Hospital, cost $17,500, G. T. Colmesnil, 
Archt., Lick Bldg. 

Plans are to be prepared by G. T. Col- 
mesnil, Lick Bldg., for the Emergency 
Hospital to be erected at the Potrero. 


Los Angeles, Cal.—Plans have been 
completed by R. D. Farquhar, 508 S. 
Spring St., for a 1-story and basement 
brick and concrete bath house and swim- 
ming pool, to be erected on the estate of 
John S. Cravens, at Orange and Grove 
Aves. and Madeline Drive, at a cost of 
$25,000. 


Sacramento, Cal.—The Chamber of 
Commerce, at a recent meeting, decided 
to erect a building on 7th and I Sts., to 
cost approximately $35,000. 


Belleville, Ont.—Bids will be received 
until Jan. 28 by R. C. Desrochers, Secy. 
Dept. Pub. Wks., Ottawa, Ont., for in- 
terior fittings for the Post Office at Belle- 
ville. 


Welland, Ont.—A site has been do- 
nated for the $75,000 armory to be erected 
here. Address the Mayor. 


Toronto, Ont.—Bids will be received 
until Jan. 28 by H. F. McNaughten, Secy. 
Pub. Wks. Dept., of Ontario, Toronto, 
for steam heating, plumbing and electric 
wiring required in the following buildings: 
Reception Hospital, Asylum for the In- 
sane, Brockville; Court House at Ft. 
Frances, and Court House at Halleyburg, 
and for electric wiring only in dining hall 
Ontario Agricultural College, Guelph. 


Kamloops, B. C.—Plans have been _pre- 
pared by A. A. Cox, Carter Cotton Bidg., 
Vancouver, for the central wing of the 
provincial home building to be erected 
here, 


Vancouver, B. C.—See “Paving and 


Roadmaking.” 


Hilo, T. H.—Bids were opened Jan. 15 
by Oscar Wenderoth, Superv. Archt., 
Washington, D. C., for the construction, 
complete (including mechanical equip- 
ment and approaches), of the U. S. Post 
Office, Customhouse and Courthouse, at 
Hilo, as follows: W. W. Concannon, Sau 
Francisco, Cal., $275,000; Campbell Bldg. 
Co., Salt Lake City, Utah, $196,000; Sound 


Constr. Co., Seattle, Wash., $207,932; 
Spaulding Constr. Co., San Francisco, 
Cal., $237,239; Frank Gallagher, San 
Francisco, Cal., $239,950; General Constr. 
Co., Milwaukee, Wis., $281,000: Lord- 


Yung Eng. Co., Honolulu, T. H., $237,500. 


BUSINESS BUILDINGS. 
Items Arranged Geographically 


Holyoke, Mass.—Plans have been ac- 
cepted for a 3-story brick and stone club- 
house to be erected by the Elks on State 
and Myrtle Sts. 
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Holyoke, Mass.—Plans are being pre- 
pared by W.:8B. Reid, of Holyoke, for 
alterations to the Holyoke National Bank 
Building 6 stories, limestone and marble, 
48 ft. 10°in. x 90 ft. Contract will be let 
in about 2 weeks. 


*White Plains, N. Y¥.—Contract for 
erecting the tile, brick, stucco and marble 
station here for the N. Y. Central R. R. 
is reported awarded to F. T. Ley'& Co., 
of Springfield, Mass., at approximately 
$75,000. Warren & Wetmore, Archts., 70 
E. 45th St., New York. 


Albany, N. Y¥.—Plans have been com- 
pleted and bids will soon be asked by 
Arehitect C. G. Ogden, 62 State St., for 
evecting a 2-story brick warehouse on 
LGeaver St. for Geo. Douglas Miller. BHs- 
timated cost $40,000, 


Syracuse, N. Y.—The Loyal Order of 
Moose intends erecting a lodge building 
costing $150,000. 


Carbondale, Pa.—Plans for the Y. M. 
Cc. A. Building have been prepared by 
Boyd & Stewart, Century Bldg., Pitts- 
burgh; cost about $50,000. 


Philadelphia, Pa.—Plans are being pre- 
pared by Thos. A. Hershaw for a rein- 
forced concrete building to be erected at 
1429. Race St., at a cost of $90,000. ; 

Contract for erecting an 8-story addi- 
tion to the building of the Supplee Biddle 
Hardware Co. has been awarded to John 
G. Brown, Witherspoon Bldg. 


% Wilkes-Barre, Pa.—Contract for al- 
terations and additions to the store and 
apartment house building at 201 Main St. 
has been awarded to O. S. Bohens & Son, 
176 Blackman St. Cost about $30,000. 


Henry A. Maier, Archt., Coal Hxchange 
Bldg. 

Lebanon, Pa.—Bids are wanted by H. 
J. Weir, of Lebanon, for erecting a 4- 


story fireproof warehouse on 6th and 
Cumberland Sts. according to plans by A. 
A. Richter, of Reading. 


Sunbury, Pa.—Competitive plans are 
being’ received by G. A. Buck, Chmn. 
Bldg. Com., Sunbury, for the 4-story Elks 
Home to cost $35.000, Were 

Dr. :F, E. Drumheller, owner of the City 
Hotel, which was recently destroyed by 
fire,.intends erecting a new hotel on the 
site, at a cost of $300,000, to be probably 
3 stories high and fireproof. 


* Wellsboro, Pa.—Contract for erecting 
the brick and stucco station has been 
ihe de to Corning Bldg. Co.; cost about 
20,000. 


*Summit, Pa.—Contract for erecting an 
amusement hall here has been awarded to 
Breig Bros., Miller Bldg., Scranton, at 
$24,500. 


Sharon, Pa.—Plans have been prepared 
for a club house which the Loyal Order of 
Moose No. 59 contemplates erecting at a 
cost of $25,000. 


Easton, Pa.—Plans are being prepared 
by E.°H. Wenzleberger, Reeder Bldg., 
aston, for a 3-story building to be 
erected for the Odd Fellows at a cost of 
$40,000. 


Baltimore, Md.—Plans for the 12-story 
reinforced concrete fireproof building to 
be erected by the Coca Cola Co, on Pratt, 
Concord and Lombard Sts. and Market 
Pl. have been prepared by Arthur Tufts, 
of Baltimore. Four passenger and 10 
freight elevators will be installed. Asa 
G. Candler, of Atlanta, Ga., is interested. 


Washington, D, C.—Plans have been 
prepared by Clarke Waggaman, 1124 Con- 
necticut Ave. and J. Henri De Sibour, 
Hibbs Bldg., for a club house to_ be 
erected for the Montgomery Country Club 
at Bradley Hills. S. Reynolds Hitt, 
Secy. of the club. 


Norfolk, Va—E. L. May, of Omaha, 
Neb., is reported to be planning the erec- 
tion of a hotel here costing $100,000. 


Greensboro, N. C.—The Jefferson 
Standard Life Insurance Co. intends 
erecting on the old court house site a 
\6-story office building. 


% Charleston, S. C.—Contract has been 
awarded by the Fidelity Investment Co. 
(R. C. Richardson, Secy.) for erecting a 
3-story brick store, bank and flat build- 
ing to Geo. A. Clayton, of Charleston, at 
about: $17,000 (bids opened Jan. 15). 


Dublin, Ga.—The Georgia Mausoleum 
Assoc. (F. G. Corger, of Dublin, Vice- 
Pres.) plans erecting a mausoleum here 
costing $50,000. 


Griffin, Ga.—The Central of Georgia (C. 
K. Lawrence, Ch. Engr., Savannah, Ga.) 
and Southern Railways (B. Herman, Ch. 
Engr. M. of W. & Structures, Washing- 
ton, D. C.) propose erecting a depot here. 


Athens, Ga.—Talmadge Bros. & Co. will 
erect a warehouse for their wholesale 
grocery department to cost $30,000. 

%Meridian, Miss.—Contract has been 
awarded to the Smith Constr. Co., of 
Athens, Ga., for erecting the Masonic 
Temple, to cost $70,000. 


Chattanooga, Tenn.—Plans are being 
prepared for a club house which the Golf 
& Country Club intends erecting to re- 
place the club destroyed by fire recently. 
Probable cost, $50,000. 


Loulsville, Ky.—Plans are being pre- 
pared by J. J. Gaffney, 2d and Walnut 
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Sts., for a 6-story fireproof storage build- 
ing to be erected at Guthrie St. at a cost 
of $50,000 by a syndicate in which Mr. 
Gaftney is interested. 


Fostoria, O.—The Commercial Club is 
reported interested in the erection of a 
theater here costing $30,000. 


Cincinnati, O.—Plans are being pre- 
pared by Rapp, Zettel & Rapp, Johnston 
Bldg., tor a 2-story fireproof building 
which Chas. P. Taft will erect on Vine St, 


Van Wert, O.—The sum of $100,000 has 
been bequeathed for the erection and 
maintenance of a Y. M. C. A. building. 


Cleveland, O.—The Fireproof Storage 
Co. intends erecting an §&-story storage 
building on Carnegie Ave. S. E. 


Wellsville, O.—The Junior Order of 
American Mechanics contemplates erect- 
ing a 2-story brick lodge building. 


Columbus, O.—Plans are being prepared 
for an addition to be erected to the Den- 
nison Hotel by the Majestic Hotel Co. 
Robt. Young, Mgr. of the Dennison Hotel, 
may be able to give further information. 


Warsaw, Ind.—The Order of Moose is 
considering the erection of a lodge build- 
ing costing $50,000. 


Lafayette, Ind.—Plans are being pre- 
pared for an 8-story hotel, which it is 
proposed erecting on N. 4th St, at a cost 
of $500,000. C. W. Marshall and Wim. 
Holt, both of Indianapolis, are reported 
interested in the project. 


Indianapolis, Ind.—Plans have been 
prepared by H. Albersmeier, Raub 
Biag., tor a 6-Story builaing to be erected 
on Pennsylvania and South Sts. by the 
kkaugh Keaity Co., to pe occupied by 
Bessire & Co. Cost, $85,000. 


Evansville, Ind.—A. S. Baldwin, of Chi- 
cago, lll., Ch. Engr. Illinois Central R. 
R. Co., writes that it is not proposed to 
construct a freight’ depot here, as recent- 
ly reported. 


Ann Arbor, Mich.—The University Mu- 
sical Society is taking steps to erect a 
building costing $200,000 on Williams St. 


Menominee, Mich.—The Masons propose 
erecting a temple on Main St. ana Bway. 


*% Detroit, Mich.—Contract for erecting 
the 6-story club house for the Detroit 


Athletic Club has been awarded to Vinton’ 


Co., of Detroit, at approximately 
$750,000. 

The Michigan Central R. R. (G. H. 
Webb, Ch. Engr., Detroit) intends erect- 
ing a new freight terminal at the foot of 
3d St. at a cost of about $500,000. 


Saginaw, Mich.—The erection of a hotel 
costing about $1,000,000 is reported under 
consiaeration. Address Bd. of Trade. 


Champaign, IIl—Marcus Heiman, of 
Chicago, intends erecting a vaudeville 
theater here, costing $40,000. 


Peoria, I!l—Arthur & Edw. Lehmann 
propose erecting on Main and Jefferson 
Sts. a 10-story granite, terra cotta and 
brick fireproof business and Office build- 
ing. ‘ 

Chicago IIl—Plans have been prepared 
by Holabird & Roche, Monroe Bldg., for 
a 16-story Lumberman’s Exchange Build- 
ing to be erected on LaSalle and Madison 
Sts. by the Leander McCormick Estate, 
332 S, Michigan Ave. - 

Plans have been prepared by A. L. 
Levy, 32 N. Clark St., for a theater, store 
and office building to be erected at 3029 
Lincoln Ave. by E. Higer & Bros. at a 
cost of about $60,000. 


Springfield, IIl—Mayor Schnepp intends 
erecting on Adams and 2d Sts. a building 
costing $150,000. : = 


Beloit, Wis.—The Williams-Nicholas 
property on Public Ave. has been selected 
as the site for the new Y. 
building. 


Milwaukee, Wis.—A permit has _ been 
given to Michael Carpenter, 518 Grand 
Ave., to erect a 3-story brick bakery at 
103 7th-St., to cost $73,000. 

The Random Lake Ice Co. has secured 
a permit to erect an ice house at 1064 
Locust St., to cost $25,000. 


Madison, Wis.—Otto J. Biedderstedt, it 
{s reported, intends erecting an office 
and theatre building or an office building 
at a cost of $100,000. 

A permit has been granted to Gay & 
Chapman to erect _an 8-story store and 
uollice building on N. Carroll St., at a cost 
of $150,000. 

The Alpha Tau Omega Stock Co. has 
been formed by Walter B. Schulte and 
John F.- Baker, both of Madison, and 
Stephen Chase, of Cincinnati, O., for the 
purpose of erecting a new fraternity 
house for the club, costing about $35,000. 
The club is at present at 635 Frances St. 


Des Moines, la.—Mose Cohen, 1040 21st 
St., Milton Goldman, of Goldman-Coback- 
er Co., 409 Walnut St., and S. Joseph & 
Sons, 400 Walnut St., propose erecting on 
8d and Locust Sts. a 100-room hotel, 
costing about $100,000. 

%* Contract for remodeling the first floor 
of 618 Locust St., the Odd Fellows Build- 
ing, has been awarded to Chas. Weitz & 
Sons, of Des Moines, and for remodeling 
2 other floors and erecting 2 additional 
stories has been awarded to J. HE. Tusant 
& Son, 585 7th St. The cost complete is 
to be about $100,000. 


*St. Paul, Minn.—Contract for erecting 
the 16-story steel, granite, brick and terra 
cotta building for the Merchants Natl. 
Bank, at 4th and Robert Sts., has been 
awarded to Geo. J. Grant Constr, Co., of 
St. Paul. Cost about $1,250,000.', 

The Standard Oil Co. intends erecting a 
$100,000 warehouse and plant at Commer- 
cial and 8d Sts, Geo, Pollock, Local Mgr. 


Eureka, Kan.—Bids will be received, it 
is reported, until Feb. 2 by C. W. Titus, 
Pres. Rebekah I. O. O. F. Home Assoc., 
5th and Quincey Sts., Topeka, for erecting 
a 2-story juvenile building at the home 
near Hureka. John F, Stanton, Archt., 
Smith Bldg., Topeka. 


¥*Omaha, Neb.—Contract for erecting 
the hotel which is to cost about $1,000,000 
is reported awarded to the Selden Breck 
Constr. Co., of St. Louis, Mo, 


Minot, N. D.—A 3-story brick hotel is 
to be erected here. F. W. Youngman, of 
Minot, may be able to give further in- 
formation. 


Grand Forks, N. D.—Plans have been 
prepared for a 5-story banking house 
which the Scandinavian American Bank 
intends erecting at a cost of $130,000. 


Lewistown, Mont.—Plans have been 
prepared by Link & Haire, of Helena, for 
an opera house which it is proposed to 
erect adjoining the Bank of Fergus Coun- 
ty and to cost $100,000. 


Great Falls, Mont.—The Great Falls 
Drug Co. will erect a 5-story steel and 
reinforced concrete store and office build- 
ing on 1st Ave. S. and 3d St. to cost about 
$250,000. 


Harlem, Mont.—Bids will be received 
Feb. 2, it is reported, by R. H. McGru- 
ness, Secy. I. O. O. F., for erecting a 2- 
story club house. 


Kansas City, Mo.—A permit has been 
issued for the reinforced concrete build- 
ing to be erected at 1822 The Pasco, for 
the negro branch of the Y. M. C. A., to 
cost $70,000. Geo. L. Brown & Son, 
American Bank Bldg., builders. Smith, 
tea & Lovitt, of Kansas City, Archts. 

* Contract for erecting the 6-story steel 
frame and reinforced concrete building on 
Main St. for John Taylor Dry Goods Co. 
has been awarded to Selden’ Breck 
Constr. Co., of St. Louis, at about $600,- 
000. The sub-contract for the steel work, 
requiring about 1600 tons, has been 
awarded to the Kansas City Structural 
Steel Co. 


St. Louis, Mo.—Ralph W. Cole, of the 
Cornett & Zeibig Agency, 719 Chestnut 
St., is reported interested in the building 
of a woman’s arcade building on Olive St. 
and Taylor Ave. to cost about $75,000. 

Plans are being prepared by J. M. 
Hirshstein, Chemical Bldg., for an 8-story 
reinforced concrete, steel, brick and terra 
cotta loft building to be erected on 23d 
and Locust Sts. at a cost of $400,000 by 
Saml. Haas. 


Houston, Tex.—The Concordia Club 
plans erecting a elub building on La 
oe St. and Rush Ave., costing about 
50,000. 


San Antonio, Tex.—The Harmony Club 
plans erecting a club house of concrete 
and steel to cost $30,000. 


Tulsa, Okla.—Butt Bros. propose erect- 
ve a 5-story building on 4th and Boulder 
Sts, 


Bartlesville, Okla.—Bids are wanted by 
the Sutton, Keeler, Morton Co. for erect- 
ing a 6-story building on 4th and John- 
stone Ave. 


Tacoma, Wash.—Plans have been pre- 
pared by R. E. Borhek, Savage Scofield 
Bldg., for a theater to be erected on C 
St. by Eugene Levy, Grand Opera House, 
Seattle, to cost $100,000, 


Portland, Ore.—Plans have been pre- 
pared by G. W. Boschke, Asst. Gen. Mgr. 
of the Oregon-Washington R.R. & Navi- 
gation Co., Portland, for a 3-story fire- 
proof building to be erected on Russell St. 
at a cost of $35,000. 


Monrovia, Cal.—W. R. King, Hollenbeck 
Hotel Co., Los Angeles, is reported inter- 
ested in the erection of a hotel here cost- 
ing $50,000. 


*Los Angeles, Cal.—Contract has been 
awarded to the Dutro Wren Constr. Co., 
of Long Beach, on the percentage basis, 
for erecting a 4-story brick store and 
hotel building on N. Main St. for Verne 
H. Carter. Probable cost, $76,000. 


San Francisco, Cal.—Plans are being 
prepared by G. B. Ashcroft, Balboa Bldg., 
for a 7-story hotel to be erected on O’Far- 
rell St. for C. A. Hooper at a cost of 
$325,000. 

Plans are being prepared by G. A. Ap- 
plegarth, Call Bldg., for a 6-story rein- 
forced concrete addition to be erected to 
the building of the Bekins Van & Storage 
Bldg. on Otis and Duboce Sts. at a cost 
of about $175,000. 


Fresno, Cal.—The Eagles have had plans 
prepared for a 4-story reinforced concrete 
building to be erected on Fresno and M 
Sts. to cost $100,000. 

% Contract to erect a crematory at the 
entrance to Mountain View Cemetery has 
been awarded to Smith & James, of 
Fresno, by the California Cremation So- 
clety of Fresno. Cost, $30,000. 


Items marked thus give the names of parties awarded contracts. 
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Alameda, Cal.—Plans are _to be_pre- 
pared by John B. Carson, Bacon Bldg., 
Oakland, for several buildings to be 
erected for the Sunnycove Beach Co. at 
an estimated cost of $150,000, and to in- — 
clude a concrete swimming pool, dance ~ 
pavilion, etc. a 


Idaho Falls, Idaho.—Plans are bein; 
prepared for a 4-story reinforced conere 
and. steel officesand. hotel building to be — 
erected here by B. M. Rogers, of Deer — 
Lodge, Mont. id s 


Salt Lake City, Utah.—The Salt Lake 
& Utah Ry. Co. intends erecting a joint 
carhouse for the use of this company and 
the Salt Lake & Ogden Ry. (E. A. Vail, 
Ch. Engr., Salt Lake City), and costing — 
about $100,000. 4 


Toronto, Ont.—The Canadian Pacific 
(C. W. P. Ramsey, Engr. of Constr., Mon-— . 
treal, Que.) and the Inland Trunk Rail- — 
ways are reported to be considering the 
turning of the present Union Station into 
$5 Me Aan office building. Probable cost, 
550,000. et 


Windsor, Ont.—Plans are being pre- 
pared by Leybourne & Whitney, for a 3-_ 
story brick store building to be erected 
on Pitt St. by Peter Osterhout at a cost 
of $35,000. ; 


Port Arthur, Ont.—The Port Arthur 
Club propose erecting a new club house 
on Cameron St. Estimated cost, $50,000. 


Calgary, Alta.—Plans are being pre- 
pared for a theater which Geo. Brown of 
the Empire Hotel Co., plans erecting at 
a cost of $100,000. F mg 

EK. F. Hutchings, of Winnipeg, Man. 
will erect on Jasper Ave. and 6th St. a 6 
story brick office building at a cost of 
$135,000. ‘ 


Prince Rupert, B. C.—The Imperial Oil 
Co. will erect a warehouse costing $200,- 
000 and several oil tanks at Hays Creek 
Bay, just outside of the city. G. Am 
Woodland is representative. j 


CHURCHES AND DWELLINGS. 
Items Arranged Geographically 


New York, N. Y.—Plans have been pre- 
pared by Gronenberg & Leuchtag, 303 5th 
Ave., for two 5-story flats to be erected 
on Washington Ave. and 189th St., by the 
Tilmil Realty Co., at a cost of $100,000. 

Plans have been filed for erection of the 
following buildings: Two 6-story brick 
tenements at 45 W. 110th St, for June 
Constr. Co.,-cost $350,000, Gronenberg & 
Leuchtag, Archts., 303 5th Ave.; two 5- 
story brick tenements at Academy St. 
and Vermilyea Ave. for Sand Constr. Co., 
cost $120,000, Sam’l Katz, Archt., 1 Madi- 
son Ave.; 8-story brick tenement at 311 ~— 
W. 89th St. for Excelsior Holding Co, = 
cost $200,000, Wallis & Goodwillie, Archts., 
346 4th Ave.; 5-story brick tenement at 
Melrose Ave. and 157th St. for Benenson 
Realty Co., cost $50,000, Tremont Archi- 
tectural Co., 401 Tremont Ave., Archts._ 

Plans have been completed by Robt. T. 
Lyons, 505 5th Ave., for a 12-story apart- 
ment house to be erected at 135 W, 79th 
Se Akron Bldg. Co., at a cost of 


Brooklyn, N. Y.—Plans have been filed 
for erection of following buildings: Two 
4-story brick tenements at St. Johns Pl 
and Kingston Ave. for Hyman Aaron, 
cost total $60,000, Cohn Bros., Archts., 
361 Stone Ave.; 6-story brick tenement 
at §. 2d and Keap St., for Si btm 
Constr. Co., cost $50,000, Sam/‘l 

Archt., 82 Union Sq., New York 

4-story brick tenement at Ocean 
and Caton Aves. for Arundel Realty Co. 
cost $58,000, J. Wm, Mengel, Archt., 781 
Ocean Ave.; two 4-story brick tenements 
at 4th Ave. and 41st St. for Wayforth 
Constr. Co., total cost $83,000, S. Millman, 
Archt., 1780 Pitkin Ave.; two 4-story 
brick tenements at Ocean and Canton 
Aves. for Geo. R. Powell, total cost $115,- 
000, J. W. Mengel, Archt., 781 Ocean Ave.; 
three 4-story brick tenements at 15th Ave. 
and 38th St. for Sherman Holding Co., || 
total cost $75.000; also a 4-story bri¢ 
tenement at 38th St. and 15th Ave., cost 
$25,000, for same company, Maxwell A. 
Canton, Archt., 39 W. 38th St., New York. 


Long Island City, L. I., N. Y¥.—Plans 
have been prepared by Gronenberg & © 
Leuchtag, 303 5th Ave., N. Y. City, for 
two 5-story apartment houses to be erect-_ 
ed on Van Alst Ave. and 62d St. for the 
Van Alst Constr. Co., at a cost of $70,000. 


Gouverneur, N. Y.—Plans are being 4 
prepared by D. D. Kieff, Flower Bldg., 
Watertown, for a church-to be erected for | 
St. James’ R. C. Church, and is to cost — 
$50,000. Rev. M. F. Gallivan, Pastor. i 


Hagerstown, Md.—Plans are being } 
pared by Mack & Kountz, Negley Bldg... 
Hagerstown, for a 7-story apartment | 
house, brick and stone, to be erected at 
a cost of $100,000 : 


Washington, D. C.—Plans have been © 
prepared for a 4-story brick and stone © 
apartment house to be erected on 40 | 
St. and Maryland Ave. by S. A. Manuels, | 
proprietor of Congress Hall Hotel. Bids | 
are being received for the construction. » 


x Charlotte, N. C.—Contract for erecting 
a 3-story apartment house for the Colo- 
nial Apartment House Co., on N. Tryon 
and 9th Sts., has been awarded to R. lL. 
Goode, of Charlotte. 5 
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irmingham, Ala.—Plans_ are_ being 
ared for a 3-story brick.and con- 
ete apartment house to be erected on 
0th St. and 13th Ave. by Steiner Bros., 
t a cost of $75,000. 

Plans have been prepared by Miller & 
artin, Title Guarantee Bldg., Birming- 
am, for a church and Sunday school 
yuilding which the Methodists of Fair- 
jeld propose erecting at a cost of .$40,- 
00. Bids forthe erection of the Sunday 
school building are being received and 
yids for the church will be asked later. 
Rev. S. O. Kimbrough, pastor. 


‘ 


4 


ew Orleans, La.—Plans have been pre- 
ed by Diboll, Owen & Goldstein, 305 
Zaronne St., for the new church for the 
st. Francis de Assisi Congregation, to cost 
0,000. Rev. F. Chas. Brockmeier, Pas- 
or. 


_Dayton, O.—The Park Presbyterian 
hurch is considering the erection of an 
difice costing $25,000. Frank M. Jones, 
‘hmn. Bldg. Com. 


Dayton, O.—The Park Presbyterian 
hureh is considering the erection of a 
25,000 edifice on St. Clair St. on the site 
f the old church. Frank M. Jones, 
hmn. Bldg. Com. 


 x*Cleveland, O.—Contract for erecting 
t. Agnes Church on Euclid Ave. and E. 
ist St. has been awarded to C. A. Car- 
on Constr. Co., 6523 Euclid Ave., at a 
ost of about $150,000. Rev. Gilbert P. 
ennings, LL.D., rector. 


_ Columbus, O.—Bids will be received 
ntil Jan. 30, it is reported, by the Sec- 
d Chureh of Christ, Scient:st (E. L. 
arris, Chmn.) for erecting an edifice to 
ost about $30,000. 


Evansville, Ind.—Plans have been pre- 
ared by Donald Graham, of Indianapolis, 
or_a social center church, to be erected 
Lower 3d and Ingle Sts., by St. John’s 
: gelical Church, at a cost of $80,000. 


Vincennes, Ind.—Bids will be received, 
is reported, until Feb. 2 by Louis H. 
sterhage, Archt., 2d Natl. Bank Bldg., 
w erecting the superstructure of the 
story First Baptist Church. Rev. C. W. 
hadwick, Pastor, 808 N. 5th St. Prob- 
dle cost $20,000. 


Sioux City, la—Plans have been pre- 

ed by G. W. Burkhead, Grain Ex- 
ange Bldg., for an institutional build- 
ig to be erected by the United Hebrew 
tongregation on 7th and Jackson Sts., 
a cost of $30,000. 


Ea 

Redwood Falls, Minn.—The Church of 
t. Catharine intends erecting a new 
urch to cost $20,000. 


Aberdeen, S. D.—The First Church of 
hrist (Scientist) intends erecting a 
rick and Bedford stone church, costing 


000. 


if 


Billings, Mont.—Preliminary plans are 
ing prepared for the church’ which the 
d. of Trus. of the Methodist Churcli 
ropose erecting at a cost of $50,000. 


it. Louis, Mo.—Plans have been pre- 
red by Preston J. Bradshaw, Liggett 
‘ldg., for a brick apartment house to be 
ected on 39th St. and Shaw Ave. by 
LB. Hummert, Jr., at a cost of $50,000. 


og 


; 


_ Dallas, Tex.—Bids will be received in 
ech or April by W. A. Hewitt, Pastor, 
entral Baptist Church, for the erection 
ore from plans of C. E. Borgle- 
au of Dallas. Cost about $75,000. 


n Francisco, Cal.—Plans have been 
-ompleted by J. C. Hiadik, Monadnock 
ldg., for a 7-story reinforced concrete 
partment house to be erected on Powell 
id Pine Sts. at a cost of about $200,000. 


4 Whittier, Cal—Preliminary plans are 

cing Prepared by H. M. Patterson, 324 
Johnson Bldg., Los Angeles. for a 
church for the Friends Society to 
$50,000. E. H. White is Chmn. Bldg. 


bya 
Calgary, Alta.—A cathedral costing 
300,000 is to be erected here this spring. 
rehbishop Legal, of St. Albert, is in 
ge of the Edmonton Diocese. 


SCHOOLS. 


1 Items Arranged Geographically 


Northampton, Mass.—The Northampton 

1 Com. (Fayette K. Congdon, Supt. 
Schools, Clk.) has accepted a recom- 
endation of subcommittee on School 
Ouses that $23,000 be spent in enlarging 
€rnon St. School and a new 6-room 
to cost $25,000 be erected, 


Haverhill 

na » Mass.—E. H. Dempsey, Supt 
Schools, writes that bids will be re- 
ved at once for the erection of the 

Ward 5 school. It will be a 
brick building of 14 rooms, 120x80 
cost $52,000. Archt., Maurice H. 
, of Boston. 


ist Haven, Conn.—Bids will be re- 
until Feb. 2 at the office of Brown 
Beren, Archts., 185 Church St., 
aven, and opened by the Bldg. Com. 
fh = ecnool, including heating 
1 a ilver Sands Rd. 

, East’ Haven. a we 


eport, Conn.—Plans are being pre-- 
by Fred A. Cooper, of Bridgeport, 
room addition to the Oak St. school, 
$30,000. Address Bd. of Educ. 


ENGINEERING RECORD 


Stratford, Conn.—The citizens have 
voted in tavor of erecting an §8-room 
school on North Ave. to replace the 
Washington School. 


Hartford, Conn.—Bids will be receivea, 
it is reported, until Jan. 27 by Bd. of 
Contract and Supply for improving the 
plumbing in the girls’ department at the 
high school, for which there is an appro- 
priation of $7,500. 


*%New York, N. Y.—The following are 
bids opened Jan. 19 at the office of C. B. 
J. Snyder, Supt. School Bldg. for School 
52, Manhattan Boro.: 

% General Construction—P. F. Kenny 
Co., $206,570; Wm. H. Egan, $215,912; Wm. 
F. Plass & Bro., $235,800; T. A. Clarke 
Co., $202,900; Marble Arch Co., $204,000; 
H. S. Stowe Constr, Co., Findlay Ave. and 
168th St., $200,431 (awarded contract). 

%*Plumbing and Drainage—Geo. E. Gib- 
son Co., Inc., $15,200; Jos. D. Duffy ,$15,- 
968; Jarcho Bros., $15,730; John J. Kenny 
Co., 314,645: Jas. Harley Plumbing Co., 
$15,997; Chris. Nally, $14,785; Matthew J. 
Crowley, $15,772; Wells & Newton Co. of 
N. Y., Ave. B and 17th St., $14,469 
(awarded contract); John J. Foley Co., 
$16,875. 

*Bids were opened same time and 
place as above for installing ventilating 
and heating apparatus in School 118, Man- 
hattan Boro.. Philip & Paul, $59,994; Wm. 
J. Olvany, $58.550: Wall Eng. & Contr. 
Co., Inc., $55,571: Blake & Williams, $55,- 
379; BE. Rutzler Co, $56.952; Wells & New- 
ton Co. of N. Y., $58 982; Raisler Htg. Co., 
$55,560; Dan’l J. Rice, 149 W. 35th St., 
$54,873 (awarded contract). 

*Contract for installing temperature 
regulation in School 118, Manhattan Boro., 
has been awarded to the National Regula- 
tor Co., 5 E. 42d St., at $4,300. 


*Flushing, L. I., N. Y¥Y.—The following 
are the bids opened Jan. 19 at the office 
of C. B. J. Snyder, Supt. School Bldgs., 
New York for installing ventilating and 
heating apparatus in Flushing. High 
School, Queens Boro.: Hartel & Davies, 
$16.900: Parker Sheet Metal Works, Inc., 
$15,850: Architectural Cornice & Skylight 
Co., Inc., $18 247; Blake & Williams, $18.- 
254: E. Rutzler Co., £17,545: Paul Roth, 
$15,990: Raisler Htg. Co.. 129 Amsterdam 
Ave.. N. Y. City, $14,855 (awarded con- 
tract). 

%*Contract for the temperature regula- 
tion in the above school has been award- 
ed to the National Regulator Co., 5 E. 
42a St., N. Y. City, at $4,800. 


Islip, N. Y.—Plans have been prepared 
for the high schcol to be erected on Main 
St. at a cost of $30,000. 


Rochester, N. Y.—Bids will be received 
until Feb. 2 by the Bd. Educ. (J. S. Mul- 
lany. Secy.) for alterations to East High 


School. Edwin S. Gordon, Archt., Bd. 
Edue. 
Syracuse. N. Y.—The Syracuse Voca- 


tional High School Comn. has_ selected 
Merrick & Randall, S. A. & K. Bldg., as 
architects for the vocational school. 

about 


Lestershire, N. Y.—Plans are 


completed by C. E. Vosbury, of Bing-~ 


hamton, for the high school which is to 
be erected here. Bids for the construc- 
tion will be asked by the School Bd. very 
soon. Prof. M. Smith is Supt. of 
schools. 


*Chrome. Boro. Roosevelt, N. J.—Bids 
were opened as follows on Jan. 13 by the 
Bad. Edue., Boro. Roosevelt, for erecting a 
2-story, 8-room and auditorium brick addi- 
tion to School No. 2 in Chrome, from 
plans of Wm. H. Boylan. Natl Bank 
Bldg., New Brunswick: A. Feddersen, 
Perth Ambov, $52.200: M. Byrnes Bldg. 
Co., Elizabeth, $52.831: 7. Westlecraft & 
Son, Bernardsvitlé $51,890; A. Christen- 
sen. Carteret $52.875: Hans Krogh, Me- 
tuchen. $51.977: T. R. Crouse, Perth .\m- 
hoy. $50.685; Carleton Co.. New York, 
$54.968. and Richd. F. Barnwell, New 
Brunswick, $48,879 (awarded contract). 


Johnstown, Pa.—Contract for erecting 
an addition to the school at a cost of 
$20 000 has been awarded to H. E. Adams, 
of Roxbury. : 


Lock Haven, Pa.—Plans for the 2-story 
and basement fireproof stone and brick 
high school are to he prepared by E. E. 
Jorelemon, of Buffalo, N. Y., and bids 
for the construction will be received 
about Feb. 15. Probable cost $150,000, in- 
cluding equipment. F. H. Gaige, Supt. 
of Schools, 


Norristown. Pa.—Plans are to be pre- 
pared by Oliver Randolph Parry, 1723 
Chestnut St., Philadelphia, for school im- 
provements contemplated with the $50,- 
000 recently authorized, which will in- 
clude a 12-room school adjoining the 
present athletic field, and an addition to 
the Jas. A. Welsh School at the lower end 
of the city. 


Packerton, Pa.—Plans are being pre- 
pared by Maurice Prutzman, of Mauch 
Chunk for the Mary Packer Cummings 
Public School to be erected here at a cost 
of $40 000. 


~ York. Pa.—The School Bd. of North 
York Borough is considering plans for a 
school to cost $25,000. J. H. McClymont, 
of York, Archt. 


Franklin, Pa.—Plans are to be pre- 
pared by J. E. Adams, of Johnstown. 
ey ame 8th Ward School addition, to cost 
20,000. : 


_ McKees Rocks, Pa.—The Bd. of Educ. 
is considering the erection of an 8-room 
addition to the Ellsworth School. 


Pittsburgh, Pa.—Bids will be received, 
it is reported, until Jan. 30 by Bd. Pub. 
Edue. (Geo, W. Gerwig, Secy), 735 Fulton 
Bldg., for erecting the Watt Grade School, 
separate bids to be submitted on plumb- 
ing, heating, ventilating and electric work, 
Ingham & Boyd, Archts., 323 4th Ave. 


Meadville, Pa.—The School Bd. intends 
erecting an 8-room addition to the High 
School. 


Baitimore, Md.—Bids will be received, 
it is reported, until Jan. 28 by Bd. ot 
Awards at the office of Richd. Geinn, City 
Register, for alterations and additions to 
the old Polytechnic Institute, on Court- 
land St. ‘ 


Washington, D, C.—The erection of a 
granite gymnasium at Trinity College for 
Girls, Brookland, and costing $60,000, is 
reported under consideration. 

Local press reports state that new bids 
will be received until Jan. 27 by the 
Comrs. D. C. (Oliver P. Newman, Chmn.) 
for erecting Central High School No. 173, 
to accommodate 2500 pupils. Appropria- 
tion available for this building said to be 
$1,200,000. 


Clarksburg, W. Va.—Plans are to be pre- 
pared by Holmboe & Lafferty, of Clarks- 
burg, for a school to be erected in the 
Moorfield Dist. at a cost of $30,000. 


Parkersburg, W. Va.—The Bd. of Educ. 
has engaged Frank L. Packard, of Colum- 
bus to prepare preliminary plans for the 
high school. 


Oxford, N. C.—C. J. Horner, of the 
Horner Military Inst., Oxford, it is re- 
ported, will receive bids until Feb. 6 for 
erecting a 3-story, 75 x 138 ft. 10 in., fire- 
proof dormitory, including steam heat 
ath electric lighting. Probable cost, $25,- 
00. 


Athens, Ga.—The County Court House 
is to be remodeled for school purposes at 
a cost of $28,000. Address Bd. of Educ. 


Atlanta, Ga.—The sum of $3,000,000 has 
been voted for erecting 19 new schools. 
“Paving and Road- 


Moultrie, Ga.—See 


making.” 


Gainesville, Fla.—Bids will be received 
until Feb. 9 by the Bd. of Control of the 
State of Florida, at’ the Windsor Hotel, 
Jacksonville (P. K. Yonge, Chmn.), for 
constructing and heating a law building at 
the University of Florida, Gainesville. 
W. A. Edwards, Archt., 682 Candler Bldg., 
Atlanta, Ga. 


Starke, Fla.—Bids will be received until 
Feb. 9 by the County School Bd. (L. W. 
Kickliter, Chmn.) for erecting a 2-story 
brick school. Talley & Sumner, Archts., 
St. James Bldg., Jacksonville. 


Arcadia, Fla.—Bids will be received un- 
til Feb. 16 by the Bd. Pub. Instruction 
(F. B. McClelland, Chmn.) for erecting 
a high school, including plumbing and 


electrical work. Francis J. Kennard, 
Areht., American Natl Bank Bldg., 
Tampa. 

Ft. Pierce, Fla.—Bids for erecting the 


school according to plans by W. B. Camp, 
of Jacksonville, are soon to be asked by 
the School Bd. The building is to be of 
brick and cement and the roof of red 
clay tile and is to cost about $75,000. J. 
W. Hodge, Co. School Supt., Ft. Pierce, 
may be able to give further information. 


Mobile, Ala.—Stevenson & Nelson, of 
New Orleans, La., have been engaged to 
propane plans for 3 schools to be erected 
ere. 


Copper Hill, Tenn.—The County Court 
at Benton has appropriated $24,000 for 
ne erection of a high school in Copper 
Hill. 


Louisville, Ky.—J. Earl Henry, Archt., 
of the Bd. of Educ., is preparing plans 
for fireproof brick and stone Academic 
High School for boys to be erected on 
Brook and Breckenridge Sts. at a cost 
of $250,000. Architects are soon to be 
selected by the Bd. of Educ. for prepar- 
ing plans for the ward school contem- 
plated by the Bad. 


Alliance, O.—Bids will be received 
until Jan. 26, it is reported, by the Bd. 
Educ., Alliance City School Dist., for $70,- 
000 school improvement bonds. 


Niles, O.—Bids will be received until 
Feb. 2 by L. C. Dix, Clk. Bd. Educ., for 
$99,000 high school bonds. 


Copley, O.—Bids will be received, it is 
reported, until Feb. 10 by H. A. Swigart, 
Clk. Bd. of Educ., for erecting a 2-story 
high school to cost about $26,000. Vernon 
Bea Archt., 301 Bird Bldg., Mans- 

eld. 


Attica, Ind.—Bids will be received, it is 
reported, until Feb. 2 by Geo. A. Howey, 
Trus. Jackson Township, Odell, R. F. D. 
from Attica, for erecting a 2-story high 
and grade school costing $30.000. W. F. 
Sharpe, Archt., K. O. P. Bldg., Craw- 
fordsville. 


English, Ind.—Bids will be received, it 
is reported, until Jan. 28 by J. W. Patton, 
School Trus., English, for erecting a 
2-story. 6-room school costing $18,000 
J. W. Gaddis, Archt., 7th St. and Bway., 
Vincennes. 


xItems marked thus give the names of parties awarded contracts. 
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Ypsilanti, Mich—Bids will be received 
until Feb. 14 by the Michigan State Bd. 
Edue., Lansing (fF. L. Keeler, Secy.), for 
erecting an auditorium at the Michigan 
State College at Ypsilanti. Probable cost, 


$150,000. -Smith, Hinchman & Grylls, 
Archts., Washington Arcade, Detroit. 
Springfield, I1l—The School Ba. is tak- 


ing steps to erect an addition to the high 
school costing $60,000. 


_ Chicago, Ill.—The University of Chicago 
intends erecting a women’s gymnasium 
and club, geological building and a classic 
building, the three to cost $800,000. 


Fond du Lac, Wis.—The following are 
the lowest of the bids received Jan. 14 by 
the School Bd. for erecting the school on 
the East Side: Construction, Majestic 
Constr. Co., of Milwaukee, $31,599; plumb- 
ing, Sanitary Plumb. Co., Fond du Lac, 
$3,448; heating and ventilating, David 
Ahern & Son, Fond du Lac, $4,388; wiring, 


Piepkorn Henning Electric Co., Mil- 
waukee, $864; total, $40,299. 

Racine, Wis.—Jos. Moritz, Secy. Bd 
[duc., writes that plans have not yet 


been selected for the proposed school in 
West Racine. Cost about $100,000. 


Grinnell, la.—Plans are being prepared 
by Proudfoot, Bird & Rawson, of Des 
Moines, for a 3-story brick dormitory, 
50 x 210 ft., and 40 x 100 for the Grin- 
nell Foundation. Cost about $150,000. 


Laurens, la.—Bids will be received 
until Feb. 17 by Bd. of Directors of the 
Consolidated Independent School Dist. of 
Laurens (F. C. Gilchrist, Pres.) for fur- 
nishing material and erecting a_ high 
school, bids on construction, heating, 
plumbing and ventilating fan equipment 
to be stated separately. Probable cost 
$50,000. Kirby T. Snyder, Archt., Suite 
7a1, Plymouth Bldg., Minneapolis, Minn. 


_ Hampton, la.—A school costing $70,000 
ane be erected here. Address Bd. of 
“duc. 


Dubuque, la.—The Wartburg Seminary 
(Lutheran) on Fremont Ave. intends 
erecting 3 buildings at a cost of $150,000. 


Granada, Minn.—Bids will be received 
until Feb. 2 by Bd. of Educ. Dist. No. 30, 
Martin County, Granada (C. C. Chamber- 
lain, Clk.), for erecting a school, also in- 
stalling heating and ventilating and 
plumbing. Kirby T. Snyder, Archt., Suite 
751, Plymouth Bldg., Minneapolis. 


Foley, Minn.—Bids will be _ received 
until Jan. 29 by the Bd. Educ. (C. F, Cal- 
lahan, Secy.) for erecting a 2-story brick 
addition to the present high school. Sep- 
arate bids will be received for the general 
construction, ventilating and heating and 
ph tabeDe Roland C. Buckley, Archt., St 

oud. 


*Winona, Minn.—Contract has been 
awarded by the State Bd. of Control at 
St. Paul for erecting a building at the 
Winona State Normal College (bids opened 
Jan. 15) to Chas. Skooglun, of St. Paul, at 
$85,065. 

New Prague, Minn.—A parochial school 
costing $40,000 is to be erected by the 
Roman Catholic Church. 


LeSueur Center, Minn.—Hight school 
districts of the county have consolidated, 
and it is proposed to erect a jeint schoo) 
costing $510,000. 


Topeka, Kan.—The School Bd. has au- 
thorized plans prepared for an addition to 
the high school to cost $40,000, and for an 
addition to Grant School to cost $12,000. 


*Pierre, S. D.—Contract has_ been 
awarded by the Dept. of Interior at 
Washington, D. C., for the employees’ 
auarters at the Pierre Indian School, to 
W. D. Lovell, 
$12,742. 

Minot, N. D.—An 8-room $35,000 schoo! 
is to be erected on the High and Central 
School grounds. Address School Bd. 


Grand Forks. N, D—The Bd. of Edue 
has engaged W. J. Edwards, of Grand 


of Minneapolis, Minn., at 


Forks. to prepare plans for the high 
school. 
*Worland, Wyo.—Contract for erect- 


ing the Wyoming Industrial Institute near 
Worland has been awarded by the Comrs. 
at Cheyenne to Lyons & Axtel of Golden, 
Colo., at $136,974. The buildings inelude 
a rmnain building, stable and power house. 


Butte, Mont.—Bids will be received un- 
til Feb. 10, it is reported, by Herman 
Kenna, Archt., Butte, for erecting a 3- 
story brick and stone, reinforced concrete 
school. Probable cost, $100,000. 


%Columbia, Mo.—Contract for erecting 
the library at the University of Missouri 
has been awarded to J. W. Wilson & Son, 
of St. Louis, at $158,332. The contract 
includes the library stacks, but not the 
heating, plumbing or electric work. 


Strafford, Mo.—Bids will be received, it 
is reported, until Jan. 30 by J. J. Foster, 


No. 2,. Greene 


Secy. Consolidated Dist. 
County, for erecting a 2-story brick 
school. O. L. Brettiner, Archt., Woodruff 


Bldg., Springfield. 


*Fulton, Mo.—Bids were opened Jan. 14 
by Mers. Missouri School for Deaf (D. A. 
Sharp, Pres.) for 2 new H. T. boilers, 
complete, moving present boilers, engines, 
pumps, etc., resetting same, rearranging 
mains and heating pipes, etc., grading and 
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concrete floors in new power house, from 
plans of M. F. Bell, Archt., Fulton, as fol- 
lows: Peters-Eichler, St. Louis, $14,200; 
Materne Mfg. Co., St. Louis, $13,991; Ball & 
Neal, Fulton, $13,188; Jefferson City Htg. 
Co.,. Jefferson City, $11,889; Sodeman Heat 
& Power Co., St. Louis, $11,757; Elliott 
be ers dik St. Louis, $11,330 (awarded con- 
ract). 


Hillsboro, Tex.—At the recent election 
the citizens voted in favor of issuing $25,- 
000 bonds to complete the grammar school. 


San Francisco, Cal.—The City Superv. 
have passed an ordinance directing the 
erection of the Oriental School at Wash- 
ington and Stockton Sts. at a cost of 
about . $120,000. 


Pittsburgh, Cal.—Plans are to be pre- 
pared by A. W. Cornelius, Merchants' 
Natl. Bank, San Francisco, for a school 
to be erected at a cost of $50,000. 


San Diego, Cal.—School bonds amount- 
ing to $350,000 have been sold by the 
School Bd. 


Calexico, Cal.—Plans are to be prepared 
by Allison & Allison, 1405 Hibernian Bldg., 
Los Angeles, for a brick high school to 
cost $50,000. 


*Santa Barbara, Cal.—Contract has 
been awarded to the Los Angeles Planing 
Mill Co., 1812 Industrial St., Los Angeles, 
at about $37,000 for erecting a 2-story 
brick school for the Church of Our Lady 
of Sorrows. 


San Francisco, Cal.—See ‘‘Public Build- 
ings.’’ 


El Centro, Cal.—Plans are being pre- 
pared for a 1-story brick, stone and con- 
erete school to cost about $30,000. Ad- 
dress Bd. of Educ. 


Davis, Cal.—Plans have been prepared 
by Cunningham & Politeo, First Natl. 
Bank Bldg., San Francisco, for a 2-story 
brick school to cost $50,000. 


Calgary, Alta.—Plans have been pre- 
pared by Nobbs & Hyde, for a 8-story 
fine arts building for the Univ. of Al- 
berta, and which is to cost $500,000. 


Vernon, B. C.—Plans have been pre- 
pared by the Provincial Government for 
2 high schools to be erected at a cost of 
$32,000 each. 


Vancouver, B. C.—Bids are wanted by 
the School Bd. for repairing and renew- 
ing the heating and ventilating plants in 
about 30 schools. 


STREET CLEANING AND 
GARBAGE DISPOSAL. 


Items Arranged Geographically 


Buffalo, N. Y.—The Aldermanic Finance 
Com. ,has voted to report favorably a 
bond ‘issue of $100,000 for construction of 
a. garbage destruction plant near Massa- 
chusetts Ave. pumping station. Bond 
issues of $75,000 for the collection of ashes 
and garbage, $50,000 for the disposal of 
refuse and $35,000 for street cleaning also 
were favored. 


Lockport, N. Y.—Bids will be received 
by Schuyler Beattie, City Clk., until Feb. 
16 for construction of an incinerator plant 
and buildings, eonsisting of two 10-ton 
units, with a capacity of reducing 20 tony; 
of garbage per day of 24 hours; also for a 
garbage reduction and refuse incinerator 
plant and buildings of the same capacity 
as the incinerator, as advertised in the 
Engineering Record. 


LincoIn, Neb.—The City Engr. writes 
that no definite plans have been prepared 
Bees for the proposed garbage inciner- 

bck 


Helena, Mont.—Bids will be received 
until Mar, 2 at the office of D. J. McCon- 
nell, City Clk., for 2 600-gal. sprinklers, 
cca ee f, o. b. and ready for use, Hel- 

na. 


Va 5 Bs — ss i 
Roadie kien’? C.—See “Paving and 
NEW INDUSTRIAL PLANTS. 


Items Arranged Geographically 
See also “Business Buildings.” 


Millbury, Mass.—The Metropolitan Ice 
Co. (Geo. H. Rose, manager) is to erect 
@ new ice house at Dority Pond, Millbury, 
reat spring; capacity 58,800 tons; cost 


#New Haven, Conn.—Contract has been 
awarded to Westinghouse-Church-Kerr 
Co., 37 Wall St., New York City, by the 
Winchester Repeating Arms Co. of New 
Haven for alterations and repairs in brass 
easting shop including rebuilding of blast 
furnaces, flue and existing stack; also in- 
stallation of boilers, stokers, piping, su- 
perheaters and miscellaneous work. 


Brooklyn, N. Y.—Plans are being pre- 
pared by Voss & Lauritzen, 65 DeKalb 
Ave., for a 4-story reinforced concrete ice 
cream manufacturing plant and garage to 
be erected at 529 Waverly Ave. for the 
Reid Ice Cream Co., 524 Waverly Ave. 
Bids will probably be asked in March for 
the construction. 

The Central Hygienic Artificial Ice Co. 
(Jos, Cook, Pres.) plans erecting an ar- 
tificial ice plant on Atlantic Ave. and 
Grand Ave., to have a daily capacity of 
240 tons. 


ENGINEERING RECORD 


% Oswego, N. Y.—Contract has_ been 
awarded to P. Raby, the Diamond Match 
Co., for erecting two storehouses at their 
plant. 


*Schenectady, N. Y.—Contract has been 
awarded to the Turner Constr. Co., 11 
Bway., New York, by the Mica Insulator 
Co., for construction of a 4-story building 
200x60 ft. with an “L’’ 100 x 60 ft., at 
Schenectady. The building will be or 
reinforced concrete throughout, work to 
go ahead about Mar. 1. W. L. Stoddart, 
Archt., 30 W. 38th St., New York. 


Wellsville, N. Y.—The Stoetzel Blower 
Co., Inc., will equip a plant for the manu- 
facture of blowers, pumps, etc. HE. 5 
Rathbone, Sr., of Wellsville, is one of the 
incorporators. 


Amsterdam, N. Y.—Plans have_ been 
prepared by H. W. Grieme, Blood Bldg., 
for a 3-story light manufacturing build- 
ing to be erected by Baird Bros. 


Trenton, N. J.—Bids will soon be asked 
by J. O. Hunt, Archt., Trenton, for erect- 
ing a 1-story factory, reinforced concrete 
and brick, in Trenton for A. Meckey & 
Co., of Philadelphia, Pa., at a cost of 
$125,000. 


Camden, N. J.—Plans are being pre- 
pared by Peuckert & Wunder, 310 Chest- 
nut St., Philadelphia, Pa., for a 4-story 
loft building to be erected (in Camden) 
for the Wood Mfg. Co. The building will 
be 82 x 203 ft. of reinforced concrete with 
concrete exterior walls treated in an or- 
namental design; it will be equipped with 
passenger and freight elevators, fire tow- 
ers, plumbing, electric lighting and power 
wiring, steam heating, high pressure boil- 
ers and power plant. Estimates will be 
pote by the architects in the near fu- 
ure. 


Brackenridge, Pa.—The Allegheny Steel 
Co. is reported to be planning improve- 
ments which will cost $175,000. 

Among the improvements planned by 
the West Penn Steel Co., of Brackenridge, 
is a 100-ton open-hearth furnace, one 4- 
hole soaking pit, one 20-ton crane, exten- 
sion of the open hearth building 200 ft., 
and the building of a scrap yard; total 
cost to be about $175,000. 


East Pittsburgh, Pa.—Plans have been 
prepared for a_ 6-story brick fireproof 
storage and office building which the 
Westinghouse Airbrake Co. plans erect- 
ing at a cost of $200,000. : 


Greenville, Pa.—The Structural Tube 
& Steel Wks., First Natl. Bank, Pitts- 
burgh, recently organized, is reported to 
be contemplating the erection of a plant 
here for the manufacture of: structural 
tubes and shapes for agricultural imple- 
ments. A main building 50 x 250 ft., steel 
and corrugated iron, and costing $75,000 
is contemplated; also a power plant and 
several minor buildings. 


Easton, Pa.—Plans are being prepared 
by E. H. Wenzleberger, Reeder Bldg., for 
a 2-story brick underwear factory to be 
erected on Green St. and Seetz Court. 


Philadelphia, Pa.—Revised plans are 
being prepared by Peuckert & Wunder, 
310 Chestnut St., for a 4-story brick 
slow burning machine shop to be erected 
at 37th and Filbert Sts, for Alloway Mar- 
tin Co. Bids will be asked in about 2 
months. 


%* Pittsburgh, Pa.—Contract has been 
awarded to The Wm. B. Scaife & Sons Co., 
Pittsburgh, by the Pittsburgh Coal Co. 
for three steel tipples, requiring a very 
large tonnage of structural steel work. 
The Epes are for Montour Mines Nos. 
1, 2 an 5 


Philadelphia, .Pa.—Raymond Raff, 1635 
Thompson St., intends erecting a glycer- 
ine manufacturing plant on Jackson, 
Wolf, Vandalia and Swanson Sts., to in- 
clude a warehouse and a factory each 1 
story and of brick construction. Cost 
is estimated at $45,000. 


Elkton, Md.—The Elkton Improv. Assoc. 
and Elmo Deibert, Frank T. Whitney and 
others are reported interested in the 


forming of a company for the pur- 
pose of erecting a text mill here. Capi- 
tal of the company to be $75,000. A 2- 


story brick building 40 x 200 ft. is pro- 
posed. ‘ 


Batesville, S. C.—The Middleburg Cot- 
ton Mills, of Batesville, propose improv- 
ing their plant. 


Atlanta, Ga.—The Ford Motor Co., of 
Detroit, has secured a site on Ponce de 
Leon Ave. and the Southern Ry. on which 
to erect a 6-story concrete building to be 
used for the southern headquarters. 


%* Lorain, O0.—The Lorain Crystal Ice Co. 
has awarded the contract to L. A. B. 
Burgett Co. for erecting a storage ice 
house costing $22,000. 


Warren, O.—The plant of the Turnbull 
Steel Co. is to be enlarged. 


Indianapolis, Ind.—Steps are being 
taken to erect a plant in Indianapolis for 
the manufacture of a machine for dry 
cleaning trade. A, R. Kennedy and R. 
E. Gregg, Merchants’ Bank Bldg., may 
be able to give further information. 


% Manitowoc, Wis.—Contract for erect- 
ing a malting house at the plant of Wm. 
Rahr Sons Co. has been awarded to Paul 
Heisen Sons Co. at a cost of about $100,- 


000. The building is to be of concrete, 
200 x 80 ft., one section 80 ft. high ana 
another section 60 ft. high, the Dornfeld 
System of pneumatic drum malting to be 
installed. 


Milwaukee, Wis.—Plans are being pre- 
pared by Klug & Smith, Mack Blk., for a 
brick machine shop and office building 
to be erected for the Davis Mfg, Co. in 
West Allis at a cost of $150,000. 

A permit has been issued to the Brad- 
ley & Metcalf Co. to erect on State and 
8th Sts. a factory costing $200,000. 


Anaconda, Mont.—The Anaconda Cop- 
per Mining Co. (B. B. Thayer, Pres.) in- 
tends erecting a leaching plant to cost 
$3,000,000. 


St. Louis, Mo.—The Southern Illinois 
Milk Producers’ Assoc., of Edwardsville, 
Ill., is reported to be considering the 
erecting of a dairy in St. Louis. Cyrus 
Love, of Worden, Ill., may be able to 
give further information. 


Ennis, Tex.—The Ennis Ice Co, intends 
making improvements costing $50,000. 


Tacoma, Wash.— Casey & Simpson, 
owners of the stock in the Pacific Iron 
& Steel Co., have secured a lease of a site 
in this city on the middle waterway, on 
which it is proposed erecting an electric 
pig smelter at a cost of $50,000. 


Seattle, Wash.—The McAteer’ Ship- 
building Co. intends erecting on the 
Duwamusg River a ship building plant 
costing $50,000. 


Los Angeles, Cal.—Plans have been pre- 
pared by J. M. Haenke, Story Bldg., for a 
4-story brick and steel box factory to be 
erected for the Renshaw Jones & Sutton 
Co. at a cost of $150,000. 


Kamloops, B. C.—The Grain Growers 
Assoe. of Winnipeg, Man., contemplates 
erecting a grain elevator here costing 
$40,000. 


Port Coquitlam, B. C.—Plans have been 
approved by the City Council for the 
eonstruction of flour mills and elevators 
for the Terminal Grain Elevator Co. on 
Prince St, 


Thorn Arm Bay, S. E. Alaska—Plans 
are being prepared for a 2000 hp hydro- 
electric power station, 150 ton paper mill, 
120 ton ground wood pulp mill, 50 ton sul- 
phite pulp mill, at Thorn Arm Bay by 
W. C. Bigelow, Archt. and, Engr., of Bid- 
deford, Me. Bids will be called in the 
early spring. 


MISCELLANEOUS. 
Items Arranged Geographically 


% Dredging — Boston, Mass. — Contract 
has been awarded by the directors of the 
Port of Boston (Frank W. Hodgdon, Ch. 
Icngr.), 40 Central St., for dredging at the 
Commonwealth Pier No. 1, East Boston, 
as follows, to the Bay State Dredging 
Co., Ltd., Boston., at $80,802. For bids in 
detail see Engineering Record of Jan. 17. 


Dredging—Boston, Mass.—Bids will be 
received by Col. John Millis, Corps Engrs., 
U. S. A., until Feb. 17 for dredging in 
Plymouth Harbor, as advertised in the 
Engineering Record. 


%Coaling Tower—Boston, Mass.—Con- 
tract has been awarded to the Bergen 
Point Iron Works, Bayonne, N. J., for 
coaling tower alterations and improve- 
ments to the coaling plant at the Navy 
Yard, Boston, at $39,842. 


Cement, Etc.—New Haven, Conn.—See 
“Paving and Roadmaking.’’ 


* Fire Escapes—Bridgeport, Conn.— 
Contracts have ben awarded by the Bd. 
of Edue. for furnishing and equipping 
schools with fire escapes as follows: To 
the Standard Mfg. Co., Bridgeport, for 
the skeleton iron work, at $12,712, and to 
the Porcupine Boiler Co., of Bridgeport, 
for the parts to fasten the fire escapes to, 
$6,145. : 


Pier Work—New York, N. Y.—Bids 
were opened by R. A. C, Smith, Comr. 
Dept. of Docks and Ferries, Jan. 21 for 
constructing the filled in portion of new 
pier at the foot of W. 46th St., North 
River, Boro. of Manhattan, together with 
the concrete column foundations, pier and 
slip walls, cofferdam, rock excavation, 
etc. W. P. Seaver, 322 5th Ave., $682,349; 
Luke A. Burke & Sons Co., 25 W. 42d. 
St., $654,468; G. B. Spearin, $708,128; Snare 
& Triest Co., Woolworth Bldg., $543,793; 
John Monks & Son, 82 Beaver St., $690,- 
349; MacArthur Bros. Co., 11 Pine St., 
$646,519; Oscar Daniels Co., Woolworth 
Bldg., $544,468; Holbrook, Cabot & Rollins 
Corp., 331 Madison Ave., $487,813; U. S. 
Realty & Improv. Co., 111 B’way, $564,417; 
Godwin Constr. Co., 251 4th Ave., $508,618; 
Phoenix Constr. Co., 41 Park~ Row, 
$607,916. 


Street Signs—New York, N. Y.—Bids 
will be received until Jan. 28 by Marcus 
A. Marks, Pres. Boro. Manhattan, for 
furnishing, delivering and erecting 1200 
enamel street signs with container at 
various places in the Boro. Manhattan. 
Security, $3,000. 


Cement—New York, N. Y.—Bids will 
be received until Jan. 28 by Marcus M. 
Marks, Pres. Boro. Manhattan, for fur- 
nishing and delivering 3000 bbls. and 12,- 
000 bags Portland cement. Allowance for 
each bag returned. Security, $1,300. 


Items marked thus give the names of parties awarded contracts. 
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Dredging—New York, N. Y.—Bids wi 
be received until Feb. 24 by Col. W. M 
Black, Corps Engrs., U. S. A., New 
N. for dredging in Hudson Rive 
Channel, New York, as advertised in the 
Engineering Record, 


Dredging—Flushing (L. 1.) N. Y.— 
will be received by. Col. S. W. Ro 
Corps Engrs., U. S. A., Army Bldg, 
York, until Feb. 20 for dredging in Fy 
eas pay, as advertised in the Engine 
tecord, 


State Canal Work—Albany, N. Y.—Bids 
will be received until noon Feb. 17 by 
Duncan W. Peck, State Supt. Pub. 
Capitol, Albany, for Contract D, imp 
ing Sect. 1, Cayuga and Seneca Canal, 
excavating a’ channel in Seneca 
from vicinity of Demont’s Bridge thr 
the village of Waterloo. Length 
miles. Engineer’s estimate, $1,308,765 


%Dredging—Ft. Lafayette, N. Y. 
tract for dredging at the naval maga 
Ft. Lafayette, has been awarded to 
Beard, 21 State St., New York, at $15, 


* Bulkhead, Etc.—Troy, N. Y.—Con' 
has been awarded to Westing) 
Church-Kerr Co., 37 Wall St., New 
by Cluett Peabody & Co., of Troy, fo 
terations and improvements to Jay 
factory, consisting of design and 
struction of bulkhead and retaining 
24 to 82 ft. high, with suction well 
two exterior enclosed smoke proof 
towers for 8 story building. 


Seawall, Etc.—Buffalo, N. Y.—Col 
cis G. Ward has recommended to 
mon Council that $325,000 be spent 
improvement to water front lands, $1 
for seawall work, rebuilding Bro 
market, $150,000, and for rebuilding 
St. $50,000. 

Col. Francis G. Ward, Comr, Pub 
has recommended to the Bureau of 
gineering the following improveme 
River improvement, $500,000; Abbot 
bridge, $200,000; Ferry St. pavement 
docks, $200,000, and grade crossi 
$350,000. 


Traveling Crane—Buffalo, N. Y.— 
will be received until Jan. 31 by_the D 
Pub. Wks. (Francis G, Ward, Comr.) fo 
an auxiliary electric traveling cra d 
the Peter Avenue Pumping Station. 


Pier—Atlantic City, N. J.—Plans a: 
ing prepared by Simon & Bassett, 11 
Chestnut St., Philadelphia, Pa., for an ex 
tension to the Garden Pier at 
Island Ave. 


Docks—Jersey City, N. J.—See ‘Wate 


, 
Concrete Wall—Atlantic City, N. J 
concrete wall costing $100,000 is to b 
erected here to hold back the waters 
protect this section of the coast from d ~ 
age, according to tentative plans of th 
City Comrs._ The wall will extend fro 
the inlet to Longport. 


Dredging—Newark, N. J.—Bids Ww: 
received until Feb. 5 by the Bd. of 5 
and Water Comrs. (Morris R. Shi 
Ch. Engr.) for dredging Newark 
Sects. 1 and 2. the first section 2 
cu. yds. and the second section 1,0 
cu. yds., as advertised in the Engi 
Record. 


Park Improvements—Philadelphia, | 
See “Sewerage and Sewage Disposal. 


Electric Hoist for Pier—Philadelp 
Pa.—Bids will be received, ‘it is re 
until Feb. 9 by Geo. W. Norris, Dir. 
Docks and Ferries, 555 Bourse Bldg. 
furnishing electric hoists; also a 
electric locomotive crane for Doe! 
pier, Delaware River. 


Air Compressor—Ft. Du Pont, 
Bids will be received by the Q. M,, | 
A., until Feb. 15 for furnishing ai 
stalling an air compressor in the PD 
ing station, as advertised in the E 
ing Record. 


Drain Boxes—Annapolis, Md.—Bidi 
be received until Jan. 27 at the 
Supplies and_ Accounts, Navy 
Washington, D. C., for furnishing 
Naval Academy, Annapolis, a quan 
ec. i. road (drain) boxes, as per Sch 


Reinforced Concrete Wharf—A 
lis, Md.—Bids were opened as follo 
Jan. 17 by the Bureau of Yards 
Docks, Washington, D. C., for co 
ing reinforced concrete wharf at 
S. Naval Academy, Annapolis (Speelt 
tion 2039.) (a) Price for wharf with co 
erete piles, (b) for wharf, with co 
cylinders, (c) per lin. ft. increase 
erease in length of concrete pil 
quired by the work covered by ite 
(d) price for dredging per cu. yd, 
on an assumed quantity of 33,000 ¢ 
Snare & Triest Co., 233 B’way. New 

(b) $130,200, (ce) & 
0. 


St., 
(c) 
Co., 
$110,255, $114,8 

20 cts.; Sanford . 

Commerce St., Baltimore, 
920, (b) $174,000, (ec) $2.54, « 
ets.; Stier, March Constr. Co., 1 
Penn Sq., Philadelphia, Pa. (a) ! 
(b) $175,000, (c) (2 bids) $1.40 (dec. 
(ine.), (d) 20 cts. i 


Steel, Cable, Etc.—Washing- 


s, Navy Dept., Washington, D. C., 
furnishing at the Navy Yards and 


Y., Sch, 6285—1790 ft. single con- 
Melville Station, R. L., 


eous white ash. Washington, D. C., 
oh. 6286—11,925 lbs. miscellaneous naval 
d bronze, etc. Bids will also be received 
til Feb. 17 as follows: Brooklyn, N. Y., 
h, 6300—7080 lbs. square billett steel, 
in. x 12 in. x 14.ft. long; 20,000 Ibs. 
Ivanized sheet steel, 34.5 oz. per sq. ft.; 
h. 6279—84,000 lbs. Class A nickel steel 
rgings; Sch. 6301—7510 ft. interior com- 
-unication cable, 4 2-kw 500 cycle trans- 
rmers; Sch. 6296—Furnishing and_in- 
lling storage battery car, complete, 
ce. Applications for proposals should 
signate the schedules desired by num- 
re 


Dredging—Norfolk, Va.—Bids will be 
‘ceived by Lieut. Col. E. Eveleth Wins- 
v, Corps Engrs., U. S. A., until Feb. 
for dredging Inland waterway, from 
orfolk to Beaufort Inlet, N. C., as ad- 
rtised in the Engineering Record. 


‘Cement—Wheeling, W. Va.—Bids_ will 
» received. by Maj. J. P. Jervey, Corps 
grs., U. S. A., Wheeling, until Feb. 
for furnishing and delivering about 
00 bbls. of American Portland cement 
r Dam 26, Ohio River, as advertised in 
e Engineering Record. 


Steel Lock Gates, Etc.—Wheeling, W. 
-a.—Bids were opened by Maj. J. P. Jer- 
7, Corps Engrs.; U. S. A., Jan, 16 for 
rnishing and erecting steel lock gates 
d bear trap leaves for Dam 28, Ohio 
ver, and the following bids have been 
ommended for acceptance: For lock 
tee to the Penn Bridge Co., Beaver 
lls, Pa., $36,862, and for bear trap leaves 
the Independent Bridge Co., Pittsburgh, 
1 $34,462. _ 


reek Improvement Bonds—Beaufort, 
C.—Bids will be received until Feb. 3 
* the Bd. Aldermen (C. S. Makwell, 
k.) for $10,000 Taylor’s Creek bonds. 


Bank Protection—Augusta, Ga.—Bids 
Il be received by Col. W. C. Langfitt, 
rps Enegrs., U. S. A., Savannah, until 
b. 20 for bank protection of Savannah 
ver at Augusta, as advertised in the 
h gineering Record. 


Docks—Jacksonville, Flaa—The docks of 
e Atlantic Coast Line at Jacksonville 
© reported to have been destroyed by 


ik 


Dredging—Clarksdale, Miss.—Contract 
s been awarded by Comrs. of Harris 
/you Drainage Dist. at the office of 
ynard & Fitz-Gerald, attorneys, 
ksdale, to the Canal Constr. Co. of 
icago, Ill., at 12.45 cts. per cu. yd. for 
structing 30 miles of dredge ditches 
otaining: about 730,000 cu. yds. and 
8 miles of scraper ditches contain- 
a out 85,000 cu. yds. Engineers, Dab- 
Eng. Co., Porter Bldg., Memphis, 
nn. } 


Subway—Memphis, Tenn.—Contract 
S been awarded to the Fox Constr. Co., 
El Reno, Okla., for constructing a sub- 
y on Georgia Ave., to be used as an 
proach to the new freight terminal 
ng built by the Chicago, Rock Island 
Pacific Ry. It will extend for a dis- 
ace of 2 blocks under the main tracks 
| the Rock Island and several other 
Ss entering Memphis. The freight 
minal building, including the subway, 
cost approximately $1,000,000. 


_2rainage—Selmer, Tenn.—Bids are 
nted until Feb. 2 for canal 814 miles 
175,000 cu.yds. earth; 35 acres to be 
ca finished by Sept. 
it particulars address H. P. Wood, 
‘orney for Drainage Dist., Selmer, or 
tton Eng. Co., Engrs., Jackson. 


nal—Right, Tenn.—A. M. Coffman, 

y. Bd. Dirs., Right, writes that con- 

: r cutting canal on Mad Creek, 

‘rdin Co., about 170,000 cu. yds., length, 

niles (bids opened Jan. 10), has been 

to P. H. Thrasher, of Selmer, at 
ts. per cu. yd. for excav. only. 


/Oncrete Abutments for Locks—Nash- 
Ve, Tenn.—Bids will be received by 
J. H. Burgess, Corps Inngrs., U. S. A., 
il Feb. 25 for building cement abut- 
haa ete., at Locks B and C, Cumber- 
; i d ey as advertised in the Engineer- 


3. 


and Hose—Memphis, Tenn.—Bids 
received by Maj, E. M. Markham, 
J .. U. S. A., until Feb. 16 for 

ibs. of Manila rope and 1000 ft. 
hose, as advertised in the Engi- 
Record. 


Work—Louisville, Ky.—Bids will 
ived by Maj. J. C. Oakes, Corps 
U +, until Feb. 21 for metal 
for wi Ss, Dam 48, Ohio River, as 
ertised in the Engineering Record, 


Retaining Wall—Akron, O.—Council is 
0 to have voted to issue $9,000 
to improve the Cuyahoga River 
luding the building of a retain- 


Casings and Inner Tubes—Columbus, O. 
—Bids will be received until Feb, 3 by 
the Dir. Pub. Service (Paul B. Kemper, 
Clk.) for furnishing and delivering cas- 
ings and inner tubes for the Pub. Service 
ae for the 6 months ending June 30, 


Ditch—Canton, O.—Bids will be re- 
ceived until Feb. 18 (readyertisement) by 
the Co. Comrs. at Canton (C. L. Stoner, 
Clk.) for furnishing material and con- 
structing the Meese Ditch in Washington 
Township, requiring 28,241 cu. yds. dredge 
work and 6579 cu. yds. hand shovel work, 
All bids opened Jan. 14 were rejected, be- 
ing above the estimate. 


Wicket Irons, Etc., for Dam No. 29— 
Cincinnati, O.—Bids will be received un- 
til Feb. 24 by Lieut. Col. H. Jervey, Corps 
Engrs., U. S. A., Cincinnati, for furnish- 
ing and delivering wicket irons, horses, 
props, service bridges, and Poiree trestles 
for Dam No. 29, Ohio River, as advertised 
in the Engineering Record. 


Ditch—Logansport, Ind.—Bids will be 
received until Feb. 14 by A. B. Ireland, 
Construction Comr., at the office of the 
Co. Surveyor, at Logansport, for con- 
structing the Martin Ulerick ditch in Cass 
Township. Y 


%Ditch—Logansport, Ind.—Contract is 
reported awarded to Jerome Beckley, of 
Royal Center, for constructing the Fred- 
ericks ditch at $45,558. 


* Grandstand — Indianapolis, Ind.—Con- 
tract is reported to have been awarded by 
the Indianapolis Federal League Club to 
Lynn B. Millikan, State Life Bldg., for 
laying out of a new park at Greenlawn, to 
include a_ grandstand of steel, concrete 
and wood. Total cost, about $75,000. 
Architect, Victor H. Winterrowd, Lom- 
bard Bldg. 


%* Ditches—Monticello, Ind.—Contracts 
for constructing ditches (bids opened Jan. 
12) have been awarded as follows: For 
Shepherd and Hart ditches to J, F. Har- 
ness, Francesville, at $5,585 and $5,600: for 
Krous ditch to A. P. Hanson, Brookston, 
$1,592, and for Rodgers ditch to Stanton 
Spencer, of Wolcott, $9,184. Paul Ward, 
County Surveyor. 


Concrete Grand Stand—Ann Arbor, 
Mich.—Instructions to draw plans and 
specifications and advertise for bids for a 
reinforced concrete grand stand with a 
seating capacity of 15,000 for Ferry Field 
have been issued, according to report by 
Prof. A. S. Whitney, Chmn,. of the Ath- 
letic Bd. of Control of the University of 
Michigan. The stand is to form part of 
a proposed stadium and is but one item 
of apie Berietve Ferry Field improve- 
ments. 


Sand—Detroit, Mich.—Bids will be re- 
ceived until Jan. 27, it is reported, by Bad. 
Co. Comrs. (Edw. N. Hines, Chmn.), 220 
County Bldg., for furnishing 80,000 tons of 
washed and screened gravel, together with 
40 per cent of that amount washed anda 
screened sand. 


Conduits, Etc.—Bay City, Mich.—Bids 
will be received until Feb. 11 by O. Wen- 
deroth, Superv. Archt., Washington, D. C., 
for conduits. ete., for the U. S. public 
building at Bay City. 


Levee—Arenzville, IIl—Bids will be re- 
ceived by the Comrs. of Mud Creek Drain- 
age Dist. at the office of the Caldwell 
Eng. Co., Seott Blk., Jacksonville, until 
Jan. 31 for furnishing machinery, teams 
and appliances and rebuilding the Mud 
Creek Drainage Dist. levee, as advertised 
in the ‘Engineering Record. Approxi- 
mately 25,355 cu. yds. earthwork to be 
placed, 


New Swimmina Pools.—Chicago, III.— 
L. E. MeGann, Comr. of Pub. Wks., has 
recommended the construction of four 
swimming pools, one near city pumping 
stations at North Springfield Ave., Cen- 
tral Park Ave., East 14th St. and Indiana 
Ave., and at 735 West Harrison St. 


Drainage—Racine, la.—Bids will be re- 
ceived until Feb. 8 at the office of E. L. 
Marriage. Co. Aud., for furnishing. f0.b. 
Racine, at Eldora, and constructing Drain- 
age, Dist No. 3, requiring approximately 
23,500 ft. of cleanout work, 4100 ft. 22, 
24 and 26-in. tile and 2 bulkheads. 


Ditch—Bemidji, Minn.—See ‘“‘Paving and 
Roadmaking.’’ 


Smokestack—St. Paul, Minn.—Bids_ will 
be received until Feb. 2 by the Bd. Park 
Comrs. (L. G. Hoffman, Secy.) for erect- 
ing a brick smokestack 100 ft. high in 
Como Park. 


%Ditch—Windom, Minn.—Contract for 
constructing Judicial Ditch No. 5, in all 
16,100 ft. 8, 12 and 15-in. tile, has been 
awarded to Redding & Smaage, of Win- 
dom, at $4,540. E. H. Klock, Co. Aud. 


Culverts—Kelliher, Minn.—Bids will be 
received until Jan. 30 by J. L. George, 
Co. Aud., at Bemidji, for furnishing, haul- 
ing and installing 52 culverts from 18 to 
72 in. in diam.; approximate weight 40 
tons, to be installed on Judicial Ditches 
Nos. 8.10, 14 and 15. All culverts to be 
delivered at Kelliher. 


Steel Hull and Machinery—St. Paul, 
Minn.—Bids will be received by Col, Chas. 
L. Potter, Corps Engrs., U. S. A., until 
Feb. 18 for steel hull and machinery for 
8-yard dipper dredge Manitou, as ad- 


‘vertised in the Engineering Record. 
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Ice Piers—Gallipolis, O.—Bids were opened by Lieut. Col. H. Jervey, Corps En 
U. S. A., Cincinnati, Jan. 9, for reconstruction in concrete of 2 ice Ne in the Ohio 


River at Gallipolis. 


Constr. Co., Maysville, Ky., $37,353; 


(a) Pfaff-Smith Co., Charleston, W. Va., $40,201; 
(Cy (Ge RE 


(b) Hora 


Fogle & Co., St. Albans, W. Va., 


$37,621; (d) E. C. Nave Bros. Co., Portsmouth, $49,486; (e) Curtis & Shumway, Inc., 


Portsmouth, $39,961; (f) Bates & Rogers Constr. Co., Chicago, Til., $41,412; 
H. Barber, Cincinnati, O., $36,491; (h) Frank J. DuVall, Huntington, 


(g) Win. 
W. Va., $41,895. 


(d) Offers to furnish Lackawanna steel coffer dam for $15,000—which would reduce 


bid to $44,886. 


(g) Offers to furnish -steel sheet piling coffer dam at same price, $30 per lin. ft., 


this would reduce bid to $31,571. 


on basis 326 lin. ft.) 


(a) (b) 
490 lin. ft. cofferdam...... $35.00 $32.40 
470 Cle Yas, OXCAV. 066... 1.50 1,50 
3350 cu. yds. masonry...... 6.35 5.88 
17,900 lbs. wrought iron or 
steel nosings, tie rods, 


ACTIONS ANOLE iisisi> aioe -)ale's\s)5; -06 .06 


Ditch—St. Paul, Minn.—Bids will be re- 
ceived until Feb. 3 at the office of the 
State Aud., Capitol, St. Paul, for con- 
structing the Roseau River Improvement 
State Ditch in Roseau and Kittson Coun- 
ties, involving the construction of about 
17 miles of deepening, widening and 
straightening of the channel of the Roseau 
River, requiring the excavation of about 
5,484,000 cu. yds. and the removing and 
replacing of a highway bridge. The work 
is located from 22 to 36 miles from Badger 
and Greenbush, on the G. N. R.R., and 
from 24 to 40 miles from Lancaster, on 
the M. St. P. & S. S. M. R.R._ Total esti- 
mated cost, $67,315. F. V. Willard, Acting 
a Drainage Engr., Old Capitol, St. 

aul, 


Ditch—Whiting, Kan.—Bids are wanted 
until Feb. 17 for constructing open 
ditches _and an earth levee in Straight 
Creek Drainage Dist. No. 1, about 4% 
miles southeast of Whiting, to consist of 
excavation of certain stream cut-offs, re- 
quiring the excavation of 129,500 cu. yds., 
and a levee approximately 1000 ft. long, 
requiring 6500 cu. yds. levee embankment. 
‘or further information address H. B. 
Walker, Drainage Engr., State Agricul- 
tural College, Manhattan. 


%*Cement—Ft. Leavenworth, Kan.—The 
bid_of the Union Sand & Material Co., 
of Kansas City, Mo., has been recom- 
mended for award, for furnishing 7000 
bbls. Portland cement at the U. S. Mili- 
tary Prison, at $1.44 per bbl., in cloth, 
10 cts. to_be allowed for each sack re- 
turned. Other bidders (price given per 
bbl. in cloth): Universal Portland Ce- 
ment Co., Chicago, Ill., $1.78; Ash Grove 
Lime & Portland Cement Co., Kansas 
City, Mo., $1.47; the Atlas Portland Ce- 
ment Co., Kansas City, Mo., $1.68; West- 
ern States Portland Cement Co., Indepen- 
dence, $1.67; Iola Portland Cement Co., 
Kansas City, Mo., $1.59; Dewey Portland 
Cement Co., Kansas City, Mo., $1.55. 
(Bids for the cement were opened Jan. 
“ ee Pesvea L. P. Rucker, Corps Engrs., 


% Drainage — Newport, Ark.—Contract 
for about 1,000,000 cu. yds. ditch work in 
the Overeup Slough Drainage Dist. (bids 
opened Jan. 6) has been awarded to the 
Moffatt Co., of Des Moines, Ia., at 7.85 
cents per yd. Engineers, Morgan Eng. 
Co., of Memphis, Tenn. 


Galveston, Tex.—Bids for construction 
and delivery of 2 wooden hull hydraulic 
dredges Sam Houston and San Jacinto, 
were opened at Galveston, Jan. 14, by S 
M. Wilcox, Asst. Engr., U. S. A. (a) 
One wooden hull hydraulic dredge, with 
14 x 221%, x 40 pumping engines; (b) one 
wooden hull hydraulic dredge, with 12 x 
20 x 33-in. pumping engines; (c) 2 wooden 
hydraulic hull dredges, complete as speci- 
fied; (d) both wooden hull hydraulic 
dredges complete as indicated. Atlantic 
Gulf & Pacifie Co., New York, N. Y., (a) 
$267,000, (b) $260,000, (ce) $527,000, (ad) $534- 
000; the Norbom Eng. Co., Philadelphia, 
Pa., (a) $164,000. (b) $161,500, (ce) $320,000, 
(d) $323,500; Theo. Smith & Sons Co., 
Jersey City, N. J., (a) $183,000, (b) $178,- 
000; Bucyrus Co., South Milwaukee, Wis., 
(a) $185,000, (b) $177,500, (c) $348,500, (da) 
$354,000; Bowers Southern Dredging Co., 
Galveston, Tex., (c) $316,000, (d) $321,000; 


Ellicott Machine Corp., Baltimore, Md., 
eee (b) $165,900, (c) $325,300, (ad) 


Playground System — Denver, Colo. — 
Edw. B. DeGroot, playground expert, of 
Chicago, is reported to be in Denver, at 
the invitation of the School Board and 
Park Board, to aid in establishing a com- 
prehensive playground system, 


Jetties and River Protection—Seattle, 
Wash.—The King and Pierce County 
Comrs. are reported to have decided to 
start preliminary work on bank protec- 
tion work on Stuck River. Cost about 
$1,250,000. The first contract will approx- 
imate $500,000, the balance to be. expended 
in the spring. Plans will be prepared for 
jetty work, bulkheads, etc.,. at once by 
the County Engineer at Seattle. 


Harbor Improvement—Vancouver, Wash. 
—Geo. McCoy, Pres. Port Comn., writes 
that it is proposed to improve the harbor 
by constructing jetties of piling, timber 
and stone and dredging to a depth of 25 
ft. in Columbia River. The work pro- 
posed is all above mouth of Willamette 
River. Cost of work about $60,000. Bids 
for construction to be received about 
Feb. 20. B. L. Dorman, Eng. of Port 
Comn. 


Iiems marked thus give the names of parties awarded contracts. 


(Note: Bidder states in proposal there will be 362 
lin. ft. steel piling (2 piers), while drawing shows but 326. 


Reduction of bid figured 


(c) (d) (e) (f) (g) (h) 
$23.91 $40.00 $23.00 $24.50 $380.00 $30.00 
.80 2.50 2,50 2.50 60 2.50 
7.30 8.25 8.00 8.00 6.10 7.50 
06 06 .04 .08 .06 05 
Quay Wall— Bremerton, Wash.—Bids 


were opened Jan. 17 at the Bureau Yards 
and Docks, Navy Dept., Washington, D. 
C. (Wm. M. Smith, Acting Ch.), for con- 
structing a quay wall at the naval maga- 
zine, Puget Sound, Wash., as per Spec. 
2041, as follows: (a) Number of lin. ft. 
to be constructed with the amount avail- 
able; (b) cost for complete work. B. J. 
Erickson, 5011 Meridian Ave., Seattle, (a) 


980 ft., (b) $23,910; H. A. Hatfield, 411 
Washington St., Bremerton, (a) 900 ft., 
(b) $19,824; Ford Bros., 92 Front St., 
Bremerton, (b) $13,492.40; T. Ryan & Co., 
First and Cherry Sts., Seattle, (a) 
9251%% _ft., (b) $14,700; Arvid Lever- 
green, 41144 Melrose Ave. No., Seattle, 
(a) 900 ft., (b) $18,000; L. L. Lent, 
221 Burwell Ave., Bremerton, (b) $12,- 


936; North Coast Contr. Co., Lewis Bldg., 
Portland, Ore., (a) 592 ft., (b) $14,700. 


Wharf—Santa Cruz, Cal.—Plans’' have 
been completed by H. J. Brunnier, Sharon 
Bldg., San Francisco, for construction of 
the proposed municipal pile and timber 
wharf near the old Fishermans Wharf, to 
cost about $75,000. The wharf will be 
about 3000 ft. long and 42 ft. wide. Bids 
for the general contract will be received 
Feb. 6 by J. L. Wright, City Clk.; Wm. J, 
Thompson, City Engr. 


Radio Station—San Diego, Cal.—Press 
reports state that the U. S. Government 
has decided to purchase property on La 
Chollas Heights, about 4 miles east of 
San Diego, and 11 miles from the coast, 
to be used as a site for a naval radio 
station, capable of carrying on communi- 
cation with Panama, Hawaii and the At- 
lantie Coast. 


% Rock Removal—San Francisco, Cal.— 
Bids were opened Jan. 15 by Lieut. Col. 
Thos. H. Rees, Corps Enegrs., U. S. A., 
San Francisco, for removing Centissima 
Rock, near entrance to San Francisco 
Bay, Cal., about 2460 cu. yds. submarine 
rock removal in the open ocean, and the 
only bid was that of the Standard Ameri- 
ean Dredging Co., Merchants’ Exchange, 
San Francisco, at a lump sum price of 
$61,500. (This company will probably re; 
ceive the contract.) 


Widening Pier—San Francisco, Cal.— 
Lowest bid opened by the Harbor Comrs. 
Jan. 9 for widening Pier 27 is reported to 
have been submitted by the Healy-Tib- 
bitts Co., at $14,239. 


%*Pier Improvement—Venice, Cal.—Con- 
tract is reported awarded by the Abbot 
Kinney Co., to W. Corbaley Pier & 
Constr. Co. of Los Angeles, for pier imr 
provements to cost about $50,000. 


*Tunnel—Los Angeles, Cal.—Contract 
has been awarded by the Bd. Pub. Wks. 
for lowering Bway. Tunnel and Bway. 
between Temple St. and Sunset Boule. to 
Lynn S. Atkinson, Story Bldg., Los Ange- 
les, at $184.800. T. J. Shea bid for the 
work $196,800. 


* Harbor Shed—Los Angeles, Cal,—Con- 
tract for steel work of the transit shed, 
to be constructed by the city on Municipal 
Dock No. 1 in the outer harbor has been 
awarded by the Bd. Pub. Wks. to the 
Llewellyn Iron Wks., of Los Angeles, at 
$83,967. This contract includes the steel 
frames for the shed doors, but not the 
doors. The city will install the doors. 


Park Bonds, Etc.—Phoenix, Ariz.—See 
“Power Plants, Gas and Electricity.” 


Dam—Megantic, Que.—All bids opened 
Jan. 5 by Town Council, for constructing 
a concrete dam have been rejected, and 
plans will be modified. Edw. A. Evans, 
longr., 92 St. Peter St., Quebec. 


%Dam—Ottawa, Ont.—Contract is re- 
ported awarded by the Cabinet Council 
at Ottawa, Ont., to Jennings & Ross, 
Ltd., of Toronto, for construction of a 
dam at the head of Big Chaudiere, French 
River. This is said to be work prelimi- 
nary to construction of the Georgian Bay 
Canal; contract price, $23,124. 


Seawall—Vancouver, B. C.—Plans are 
reported to have been completed by the 
Park Board for the construction of a con- 
crete seawall along the beach front at 
Kitsilano Park, at a cost of about $150,000. 


Electric Welding Outfit, Pipe, Ete.— 
Panama—Bids will be received until Feb. 
7 by Maj. F. C. Boggs, Genl. Purchasing 
Officer, Isthmian Canal Comn., Washing- 
ton, D. C., for Circular 823—Furnishing 
electric welding outfit, soil pipe and fit- 
tings, w. i. and steel pipe, pipe fittings, 
etc. 
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Harbor : 
Sweden.—Competitive bids will 


Extension—Helsingborg, 
be re- 


ceived by the Harbor Extension Board at 


Helsingborg, 


Sweden, 


until July 15 for 


extension of the harbor of the town, as 
advertised in the Engineering Record. 1] 
is to be a general international competi- 


tion, fer whieh prizes will be awarded. 


Proposals Open 


For Proposals Advertised see pages 


Jan. 


Jan. 
Jan. 
Jan. 


Jan. 


Jan. 
Jan. 
Jan, 
Jan. 
Jan. 


Jan. 
Jan. 


Jan. 

Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 


Feb. 
Feb. 
Feb. 


Feb. 


Feb. 


WATER. 

26. Water Works, Douglas, 
HEATIOG wictevsiate eo nteteia ste eretecerets Jan. 
Adv. Jan. 10 to 24, 

27. System, Wabasha, Minn. Dec. 

27. Submarine Pipe Laying, 
New York, N. Y.......2. Jan. 
Adv. Jan. 3 to 17. 

27. Steel, Cable, Pipe, Etc., 
IPAM aay alas « disiorsiejeele eis.cvere Jan 

27. Pipes, Etc., Garfield, 
ONitichic Stain sever tue ermiotesleteraielerass an. 
Adv. Jan. 24. 

27. Pipe and Pig Lead, Mil- 
waukeée, Wis. ..+..-5-0-- Jan, 

28. System for Cemetery, 
Andersonville, Ga. ..... Jan. 

28. Water Wks., Wayne, 
INCU) sah aes Gied oben coer an. 

28. Reservoir, Ete, Am- 
rid SEs VPA wat isivielewleteloisions Jan 

28. Add, to Water Works 
Station, Orrville, O..... Jan 

28. Meters, Kansas City, Mo. Jan. 

29. C.-I.. Pipe, Bigs New 
Brighton, 8, L, WY wes eva the 

29. Meters, Spokane, Nvesh, . Jan. 

2. Water Works, Columbus, 
IMOnt oe. mais unis ee ae ene Jan, 
Adv. Jan. 3. 

2. Dam, Etc., Eureka 
Springs, 7 od NS . Jan 

3. Welded Steel Pipe, Otta- 

WA, SONG ee Poem seleiaielee lar 
Adv. Dec, 13 to Jan. 

38. Main, The Pas, Man 

8. Contr. 104—Valves, 

New: York, 'N. -Ys.4..02> 
Adv. Jan. 17, 24. 

4, eA -I. Pipe,. Vancouver, 

Ck Ga aeons an. 

5. fanned Boston, Mass,. Jan. 

7. Water Bonds, Taylors- 
Ville, Kv.) ..)0.sceccclececs ec, 
Adv. Dec. 20. 

7. Water Works, Taylor- 
WINGIHECVs oitisresciste 1s eee ee Dec. 
Adv. Dec. 27. 

9, Main, Shaker Heights, O. pa 

9. Well, Potosi, Mo......... Jan. 

10. C. — Pipe, Etc., Colum- 

SNS Se eRe Jan. 

11. Gate Valves, Baltimore, 

ON Re Reeder oe Oe ene say SAO Jan. 
Adv. Jan. 24. 
12. 


beg 


WZ 


40, 41 and 42. 


Machinery, Fl Paso, Tex. Jan. 
Adv. Jan. 24. 


SEWERAGE AND SEWAGE 


DISPOSAL. 

. 28. Andersonville, Ga......... Jan 
28: Brooklyn NeW wa siaels aioe Jan 
28. (Baltimore;) WUT oi cree i-nreix Jan 
O29. New Vork;, Ne aictssiseciecr Jan 
29-- Planoy Wile te asceethe aera: Jan 
80.(Grinnell, Tas oak mens clei st Jan 

Adv. Jan. 10, 17. 
30. New Haven, Conn....... Jan 
80. Stratford. Ia. Aa Jan 
2, Kalamazoo, Mich. Jan 
Adv. Jan. 17. 
8. AMemts Wan saepise elnteierarrere tial Jan 
So LAIN Da ae teleyaretnle[eteelole tee Jan 
Adv. Jan. 17, 24. 
8. Keotones, Tess) ea cer. wears Jan. 
9 Bozotas uN, iwtsaertdsie ey Jan. 
Adv. Jan. 24. 
9. Shaker Heights, O....... Jan. 
9. Kelliher, (Minne < ccs nese Jan. 
10) Lamont, Tac care see dele Jan. 
PLS MalrporntseNine Nonetcistestersyolee Jan 
Adv. Jan. 24. 
14, Siouxe City, “Tallent os > Jan 
16. Ortonville. Minn. ....... Jan 
17. Sec. 2 Tunnel, Newark, 
INGd cack sere oe tere cieremcle tee Jan. 
Adv. Jan, 24. 

26. New Orleans, La........ Jan 
LoButte> Monts soscees-necun Jan 
BRIDGES. 

26. New Orleans, La......... Jan 
27, Osceola’ Nehi li. i.i cues ss Jan. 
21. Ste Pay NeUs ton kates sie Jan 
2s (Chicagor- Tilia. votes see sie Jan 
29. (Chica sow IN: -ccrscele atemnaiete Jan 

Adv. Jan. 3. 
1. Houston. Tex. ........... ec, 
Adv. Dec. 20 to Jan. 10, 
2. Et. Madison, Jai. ..0..0... Jan 
2. Aberdeen, Miss. ......... Jan 
3. Hastings. Minn.-........: Jan 
5. Clarion, (Vat i: j.te ccc elelcte cess Jan. 
10. Charles City, Ia 
11. Cameron. Tex. 
16. Americus, Ga... 
17. Green Bay, Wis J: 
18. Plans for Rridge, Chat- 
tanoozay Wenn... cc. Jan. 
Adv..Jan. 17. : 


It 
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Bids See Eng. 
Close. Record. 
PAVING AND ROAD MAKING. 
Jan. 26. St. Petersburg, Fla...... Dec. 20 
Adv. Dee. 20°to Jan. 3. 

Jan. 26, Baltimore, Md. .......... Jan. 17 

Adv. Jan. 17, 5 
Jan. 27. Lafayette, La. .. 
Janeoghe Haston, Mas icnesss 0c eee Jan 
Adv..Jan. 17, 
DUTT ye dot AMAL TAD cata ele acorcisieisia\ala\ oisla/el 
Jan, 28. Meadville, Pa. 
Adv. Jan. 17, 
JAM.- 287 CRESTOR, Las |. vec cicis.cju'ecre's 
Jan, 28. New York, N. Y 
Jan. 28. Long «Island City, 
Jan. 28 leadville, Pa. 
Jan. 28. Cincinnati, O. 
Jan. -28. Baltimore; Md, 
Jen, 129: NGwes VOT VINE eX siecle eye Jan 
Jan. 30. Tampa, Fla. . 
Jan. 30. Albany, N. Y 
Adv. Jan. 17, 24. 
Jan. 30. Kansas City, Mo......... Jan. 17 
Jan. 30..New Haven, Conn....... Jan. 24 
Jan, 31. Escanaba, Mich. ........ Jan. 17 
Feb. 2. Jacksonville, Fla.......... Jan. Llu 
Mebin- 2 SCineiningty Ont es c.cee ae Jan. 10 
BOD weer Britton Scns Ds iiea le otic, esis Jan. 17 
Mebs=2.-Red:-Bank; Ni Jute c's Jan, 17 
Heb: c. 25a Wiornia Viki: Se sledess Jan. 17 
Feb. 2. Unaia nas eh28.3. Soccnoca Jan. 17 
Day as TIONING Aidiora nts ote Bee ewan Jan. 17 
Feb. 2.-New ITberia,’.La.......... Jan. 17 
Feb. 2. Winfield, Kan. ........:. Jan. 24 
Web iar AUreNee, Wan sss. .s0% Jan. 24 
BINS een PS eV a baa et es I Cee ee Jan. 24 
Feb. 8. Road Machinery, Gulf- 
WORE; MAGS. Joc S daw one er Jan, 24 
Heb: 82 Covina ial ites ots aces si Jan, 24 
Feb. 3. Port Angeles, Wash. 2k 
Feb. 3. Indiana ... Ly 
Feb. 3. Indiana 24 
Feb. 4. Monticello, Ia. 17 
Heb. 5s West (Union; Taner. 2... 24 
Heb: 2bE (Cincinmath ci? ose soe oe Jan. 24 
Bebe 5.cDuluthy Minne... 2. Jan. 24 
Heb. 262) Mitchell Sawa dans. vee Jan, 24 
Meb. 6. Waseca, Minn s ooo. ieee ¢ Jan. 24 
Adv. Jan. 24. 
Febi78: JOpluny Oe Shs .c seen bse Jan, 24 
Feb. 9. Shaker Heights, O....... Jan. 17 
Feb. 10. Waukon, Ia. 17 
Adv, Jan. 17. 
Heb. 10: <Clintons Wan asec oa ce 24 
Feb. 13. Cincinnati, O. 2t 
Feb. 14. Sioux City. Ia 24 
Feb. 16. Sioux Falls, S. D 17 
Feb. 17. Bemidji, Minn. 24 
Feb. 18. Winona, Minn. 24 
Feb. 19. Patterson Heights, Pa... Jan. 17 
Adv. Jan. 24. 
Feb. 19. Patterson Heights, Pa... Jan. 24 
Adv. Jan. 24. 

Feb. 24. St. Augustine, Fla....... Jan. 24 
Mar. 24. Fergus Falls, Minn...... Jan. 24 
POWER PLANTS, GAS AND 
ELECTRICITY. 

Jan. 26. Douglas, Kan. ..:........ Jan. 10 

Adv. Jan. 10 to 24. 
Jan. 27. Wilkes-Barre, Pa, ....... Jan. 24 
Janr28. Wayne, NED: ho... eee ss Jan. 10 
Jan. -28..Columbusi O20. bee cde ee Jan. 17 
Jane 28: Orrville; Ooi. os occ c ee Jan. 24 
Jan. 29 Winnipeg IMA ieere. aateteton Jan. 3 
Jan. 29. International Falls, Minn. Jan. 24 
Jan. 30. New Orleans, La f 5 
Feb 2: Panaman snes. vote 
Feb. 3. Minnewaukon, N. 
Mar: 5. Belding, Mich. ..:......< 
Rebs= 4524 IhanyvicaNe cence scene 
Hebe 115 Bay Clty. MCh te cise. sce 2 
Feb. 14. washington, 1) Cyi2ec000 Jan. 17 
Hebj- Ee Sedalia wMOn eck aecrecien tks Jan. 17 
Feb. 20. Winnipeg, Man. ......... Jan. 24 
Mar. -4. Greenville, Mich. ........ Jan. 17 
BUILDINGS. 
Jan. 26. Vacuum Htg. System in 
H os pital, Kings Park, 
Nie Yivears ats nk ees detaiaiaie ret Jan. 17 
Adv. Jan. 17, 24. 
Jan. 27. P. O. Bldg., Clarksdale, 
WEHRSS IS Sct etacenel pekctorer thee wae ec. 20 
Jan. 27. Structural work for Capi- 
tol. Madison, Wis....... Jan. 10 
Jan. 27. School, Svracuse, N. Y... Jan. 10 
Adv. ‘Jan. 10. : 
Jan. 27. Church. West Bend, Wis. Jan. 17 
Jan. 27. Pa Bldgs., Hallsville, 
POOR UL ROR Rai tes an. 24 
Jan.: 27. ae ROvA Plumb. in School, 
Hartford; Conn. fs. acne. Jan. 24 
Jan. 27. School, Washington, D.C. Jan. 24 
Jan. 28. School. State College. Pa. Jan. 17 
Jan. 28. Interior Fittings for P. O. 
Bldg., Belleville, Ont... Jan. 24 
Jan. 28. Pub. Bldg. Improv., To- 
TOULO/ ONES vei e oe wale eee Jan. 24 
Jan. 28. Pub. Bldg., Grand Rap- 
TOS? MICH IME Ry eer eto nia Jan. 24 
Jan. 28. School, English, Ind..... Jan. 24 
Jan. 28. Improv. School,  Balti- 
TOPS, IMG ee rcrtog eo yee Jan. 24 
Jan. 29. Pub. Rldg.,- Muscatine, Ia. Dee. 27 
Jan. 29. Pub. Blde., Albany. N. Y. Jan. 3 
Jan. 29. Bus. Bldg., Crookston, 
Gl MennshJondonnhocue ain an. 10 
Jan. 29. Courthouse, Albany. N. Y. Jan. 10 
Jan, 29. mids. Material, Chicago, 
DUS stares sistas etartaaetes --. dan, 24 
Jan, 29. School. Foley, Minn Jan. 24 
Jan. 30. Bus. Bldg. Plans, 
: corah) Tai gases dodceaee 3 
Jan. 30. School, Grand Rapids, 
q MICH on bas silicon leteeie’ Jan. 3 
Adv. Jan. 3. 10. 
Jan. 30. School. Rowline Green. O. Jan. 3 
Jan. 30. Pub. Ridg., San Fran- 
CISCOMCAl: ./euien wets anes Jan. 17 


Bids 
Ciose. 


Jan. 30. 
Jan. 30. 
Jan. 30. 


Jan, ,80. 
Jun. i 
Jan. 31. 


- Schoo, 


Ls) 5 


AEN Ee) 


- School, 


@ whey why 


. Bronze Work, 


. School, Akron, LOBE Eo crit 
‘ School, 
ee Bldg., Spring City, 


- School; Oxford, N. C..:5 - 
. Structural Steel, Pearl 


. Pub. 
Ind. 

. Pub. Bldg., 
Dic: 


. School, Butte, Mont...... 
. School, Copley, O 
Rueibiloys 

Mo. 


. School, 
. Steel, 


. Hospital, 


a apes Laurens, Ia. 


. Alter. 
. PP. O- Bide; Piquas| One. 
. P.O. Bldg., Big Rapids, | 


. Wharf, Annapolis, Mad... 
. Steel, 


. Ditch, Bemidji, 
. Cables, 


. Fire 


. Sand, Detroit, Mich...... Bf 
. Drain Boxes, 
Ma 


. Dam, 


. Conerete Piles, 


. Boilers. Halifax, N. S... 


See Eng. 
Record. 


Jan. 
Jan. 
Jan. 


School, Corydon, Ind.... 
Church, Columbus, O.... 
School, Pittsburgh, Pa... 
School, Straffora, Mo;... 
Church? Buron, Ss 3... 
Alteration to Pub, Bldg., 
Washington, D. C...95.. 
Mesaj AYIZ. 27 Wei, 
School, Southbridge, Mass. Jan. 
Flans tor Court House, 
Ashland, Wish:=ts% viet sis Jan. 
Bus. Biugx, Lopeka, Kan. Jan, 
School, Ellenville, N. ¥.. Jan. 
Winhtield, Kan... Jan. 
Pub. Bldg., Ft. Hancock, 
Bus. Bldg., Harlem, Mont. Jan. 
School, East ' Haven, 
CORT TEN a ndenucss ue tase 
School, Attica, Ind....... 
School, Granada, Minn... Jan. 
Church, Vincennes, Ind.. Jan. 
Bus. Bldg., Eureka, Kan. Jan. 


. School Alteration, Roch- 


IN Yate ave eeaeaams 
Ete. fat 
Capitol, Albany, 


Adv. Jan. 17, 24. 


ester, 


State 
INGE; 


N okomis, DVS iiste 


City,- i 


. Steam Distribution Sys- 


.tem for Post. Bldg., 

Philadelphia, Pa. ...... 
Bildg., Valparaiso, 

Con inant ern Jan 
Washington, 

Jan 


eet w cence rene eee 


. School, Starke, Fla...... 
5 Armory, Anoka, Minn.... 
. Sehool, Gainesville, Fla.. 
. Plumb., 


Jan. 
Htz., > Ete., | for 
School, New Ulm, Minn. Jan. 


Bldg., Springfield, 


c Hospital. Anadarko. Okla. Jan. 
. P. O. Bldg., Boonville, Mo. Jan. 
. Plans for Courthouse and 


Sty. Hall, Wilmington, 

Lycos cedars tapsthvintetoe Rrra eok 
Ypsilanti, Mich.. Jan. 

Etc., for Hospital, 
Napanock, N. ¥......... 
Adv. Jan. 24. 

Bus. Bldg., Fullerton, Neb. Jan 


an. 


. School, Chagrin Falls, O. Jan. 
. U. Ss. Post Office [mprov., 


Denver. Colo: succes 
Adv. Dec. 27, Jan. 3. 


. Mechanical equipment for 


P. O. Bldg.,. Denver, Col. Jan. 


. Hospital, Yankton, S. D. Jan. 
. School, Arcadia, Fla..... 
. Lockkeepers’ 


Jan. 
Houses, 
Markland, Ind. 
Adv. Jan. 24. 
Cincinnati, 


Ox 
Adv. Jan. 

4 Jan. 
S. Pub. Bldg., Berke- 
ley, Cal, 


. Alteration to Pub. Bldg., 


Néw Work, Niyei¥ecsie pene 


. Interior Improvement P. 


O. Bidg., Atlanta, Ga... 
to Plmg., Wiring, 
Jefferson. Tex. .... Jan. 
Jan. 


Jan. 
Bte., 
Adv. Jan. 24 
Mich. 


> P.O. Blidge). (Searcy, Ark; Jan. 
. Court House, 


Kingsville, 


MISCELLANEOUS. 


Wash- 
Minn.... 
Steel, Lumber, 
Etc., Washington, D. C. Jan. 
Alarm Equipment, 

Wilkes-Barre, Pa. 


Pipe, etc., 
ington, D. C 


Annapolis, 


’ Jan. 


N. 
Adv. Jan. 17. 


. Cement. New York, N. Y, Jan, 
‘ Rireee Signs, New York, 


. Ditch, Logansport, Ind. ‘Jan: 
. Underpass, 


Springfield, 
Mass. 


(Four Props.) Adv. Jan. 3. 
0. Lining Drainage Canal, 


New Orleans. T.a........ D 


. Elevator in Courthouse, 


Vicksburg, Miss. ....... Ji 


. Elevators, Minneapolis, 


Dh hobs Eee oe bcsad 
Adv. Jan. 17, 24. 


Kinsville; UN. Wenwasa casa 
Adv. Jan. 17, 24. 


. Elevators, Minneapolis, 


Minn. 


Adv. Jan. 17 


. Cement, Etc.. New Haven, 
. Culverts, Kelliher, Minn. Jan. 


Conn. Fo menbeytan Go ser Jan. 


Jan, 


Dec. 


Santry 


2a 


Bids 
Close. 
Jan, 31, 
Jan, 31. 


Jan. 31. 


eile de a Crane, Buffalo, 


&é 
Metal Work 
Louisville, Ky. . 
Adv. Jan. 3 to 24, 
Steel: ‘Lowers, ; 
ton, Di-c 


for 


Levee, . Arenzville, lll. . 
Adv. Jan. 24. 


Pevctweces 


Feb » Fountain Plans, Detrott, 

us NUT Ca voc aeeo ono 

Feb. 2. Fire Alarm Svea “Ward 

= Island; UNe Nien cn eo f 
Ady. Jan. 17, 24. S 

Feb. 2. Metal Work tor Jetty, _ 
Galveston, Tex. aie 

Feb. 2. Smokestack, St. Paul, 
MUI ace cia tiatersee seep ee 

Feb. 3. R. RK. Work, Cincinnat 
ONTOS: hia aajeioretees tee tate desea 

Feb. 3. Drain, Lakota, N. D.. 

Feb. 38. Garbage Disposal, “Key 
West, Black .i.iien ses ia oe 

Feb. 3. Ditch, Kankakee, ILll...., Ja 

Feb. 3. State Canal Work, Con- — 
tract 18 and 74, Albany, 
IN GT Y. ct ieiathal satan mations cooee JAM 
Adv. Jan. 17, 24. af 

Feb. 3. Cabie, Steel, wees aa 
Washington, D. picasa 

Feb. 3. Ditch Work, St. Paul, 
META Fs fe nie sista ore I 

Feb. 3. Casings and. Inner Tubes, » 
Columbus; Ov <2:< assem wells 

Feb. 2. Drainage, ‘Selmer, Tenn.. J 

Feb. 3. Drainage, Racine, la.... Jan 

Feb. 4. Garbage Collection and — 
Dispusal, kteading, Pa... J 

: Ady. Jan. 10 to 24. : 

Feb. 4. Electric Elevaturs, Al- 
bain yj UN eY care seoreletes perc (2): 

Feb. 4. Seas es Furniture, ~ Albania 

Feb. 4. Ditech Work, Morocco, - 
ind. 

Feb. 5. Levee, Seis 

Feb. 5. Dredging, Newark, N. J. Jal 
Adv. Jan. 24. E 

Feb. 6. Wharf, Santa Cruz, Cal.. Jai 

Feb. 7. Electric Welding Outfit, ‘ 
Pipe, Ete., Panama. ad 

Feb. 9. Sect. 1 White Plains Sub- 

: way Exten., New York, 

Nig Wiacheis) svenetneceie owe eae 
Ady. Jan. 24. - 

Feb. 9. Electric Hoist for Piers, 
Philadelphia, Pa. ... Jaen 

Feb. 10. Dredging, Trenton, N. J.. J 
Adv, Jan. 10 to 24. 

Feb, 10. Levee, Paragould, Ark... J 

Feb. 10. Sect. 2 Jerome Ave., New _ 
WorkjhN Yc4). waieeeeees ads 
Adv. Jan. 24. 

Feb. 10. Lumber, Steel Cable, Ete., 
Washington, DG sae .. Ja 

Feb. 11. Scales, Washington, I). C. Jai 

Feb. 11. Conduits, Ete., Bay City, 
Mich? 4.02 ese scene fal 

Feb. 12. pee ‘Tenders, Norfolk, 
Ady. Jan. 17. 

Feb. 13. Fire ceca System, New 
YorksuN, Woyeoik eae ol 

Feb. 14. Ditch, ee Ind.. ! 

Feb. 15. Air Compressors, Ft, Du. 
Pont, Deél. e<ci-c<..<s1oeee i 
Adv. Jan. 24, ir 

Feb. 16. Elevators and Mechan- — 
ical Equipment, Denver, © 
Colo.) t0% x2. 0:36-2:s sree pe a 

Feb. 16. Revetment Work. Kansas _ : 
City, Mo. (3 Proposals). Jam 
Adv. Jan. 17, 24. 

Feb. 16. anelner ae, Lockport, 

: Adv. Jan. 24. 

Feb. 16. Rope and Hose, 
phis, > Ténn. i). eee 
Adv. Jan. 24. 

Feb. 17. State Canal Work, Al- 
bany, Nei. ere oa 
Adv. Jan, 24. 

Feb. 17. Ditch Whiting, Kan... 

Feb. 17. Dredging, Boston, Mass. 
Adv. Jan. 24. 3 

Feb. 17. Lumber, Steel Cable, ae E 
Washington, D. C.......d 

Feb. 18. Ditch, Canton, O...<cceem 

Feb. 18. Steel Hull and Machite@ 
St.Paul, Minn. ..-aee 
Adv. Jan. 24. E 

Feb. 19. Cement, Wheeling, W. Va. Ja 
Adv. Jan. 24. ; 

Feb. 20. Dredging, Norfolk, Va... Ja 
Adv. Jan. 24, 

Feb. 20. eo nk Protection, Augus 
Adv. Jan. 24. a 

Feb. 20. Drecene, Flushing, L. IL, _ 
Adv. Jan. 24. 

Feb. 21. Metal Work for Wickets, a 
Louisville, Ky. o... ae : 
Adv. Jan. 24. 

Feb. 24. Wickets. Irons, Etce., f 
pan No. 29, Cincinnati, 
Adv. Jan. 24. 

Feb. 24. eae New York, 
Adv.. Jan. 24. a9 

Feb. 25. Conerete Abutments fo 
Locks. Nashville, Tenn. 
Adv. Jan. 24, : 

Feb. 27. Ditch, Bemidji, Minn....: 

Mar. 2. Street Clenning, Helena,. 
DOMES Wis ane + oh =i ce 

OM Glo. ear dze mnetition 
Harbor Exten., Helsing: a 
borg, Sweden ...... we J 
Adv, Jan. 24. 


sli Work, Lake Charles 
Adv. “Dee. 27 to Tan 
Cofferdam, =-Mechani 
Ville, JGNoo Sci Seen 
Adv. Jan. 3, 10. 


